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PUBLIC WOKUS, IRELAND. 


EIGHTIETH ANNUAL REPORT 

OF THE 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND. 

FOE THE YEAR 1911-12. 


TO THE LORDS COMMISSIONERS OF HIS MAJESTY’S TREASURY. 


May it please your Lordships, 


We beg to submit the Eightieth Annual Report of the Board. 


The report follows the order adopted for some years past, dealing wdth the business 
of the year under the following heads : — 

(1.) Public Works and Buildings, including National and Ancient Monuments. 
(2.) Railways and Tramways. 

(3.) Loans. 

(4.) Miscellaneous duties of the Board. 


The body of the Report contains statements and observations 
each of the four divisions which appear to deserve special notice, 
various services are given in the Appendices. 


on matters under 
Details as to the 


n )— PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL AND 
^ ANCIENT MONUMENTS. 

Details of the provision made by Parliament for the year 1911-1912 for Mlic 
Works and Buildings, including National and Ancient Monuments ryU 
at pp. 67-76 of the Estimates for that year. The Public Buildings (Ireland) Vote is 
included in Class I., and comprises the followmg . 

Naval and Jlilitary ; State and Official Residences ; Civil Departments , 
Legal Departments; Dublin Metropolitan Police ; Royal Irish Con- 
stabulary; Dundram Criminal Lunatic Asylum; Public Education; 
Revenue Departments. 


The Vote also embraces — 

Royal Parks and Gardens: — ^ . r tt-u 

Phoenix Park ; St. Stephen’s Green ; the Curragh of Kildare. 


■ How-th ; Donaghadee ; Dunmore ; Ardglass. 


Inland Navigation: — 

Maigue. 

Ancient Monuments under the Ancient Monuments Protection Acts, 1882 and 
1892 (46 & 46 Vic., c. 73, and 56 & 56 Vic., c. 48). 


In addition to works, &c., for which provision is made by Vote of Parhament, 
Part (1 ) of this Report deals with certain Marine Works, the cost of which 
out of moneys provided under the Marine Works (Ireland) Act 1902 (2 Ed VH., 
c. 24) ; and aeCvork of erecting the new College of Science, the cost of which is 
provided under the Public Offices Site (Dublin) Act, 1903 (3 Ed. VII., o. 16). 
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Royal Visit. 

On Friday, 7th July, Their Majesties the King and Queen, accompanied by the 
Prince of Wales and the Princess Mary, arrived at Kingstown Harbour, landing on 
the following day at the Victoria Wharf, where the necessary arrangements had been 
made by the Board for their reception. 

One of the principal functions included in the programme of Their Majesties’ 
visit was the opening by the King of the new Royal College of Science, the foundation 
stone of which had been laid by the late King Edward VII. on the 29th April, 1904. 
The ceremony took place on the day of Their Majesties’ landing, in the presence of 
some 2,000 guests, for whom the Board provided seating accommodation in a marquee 
erected for the purpose. 

On Tuesday, 11th July, Their Majesties reviewed about 16,000 men, including a 
Naval contingent of 4,000, on the Fifteen Acres, Phcenix Park. In connection with 
this function the Board provided enclosures for vehicles for the Royal and Vice- 
Regal Parties, the Military and the Public. 

As on the occasion of the visit to Dublin, in 1903, of the late King Edward VII,, 
and Queen Alexandra, several important public buildings were suitably decorated 
and illuminated. 

Phcenix Park. 

Royal Review. — In connection with the Royal Review, arrangements were made 
for an encampment of about 11,000 troops in the portion of the Park between White- 
fields and the Under Secretary’s Lodge. The troops occupied the ground from 
the 7th to 12th July. 

Lighting of Roads. — The Whitefields Road, and the Back Road, from a point near 
the Private Secretary’s Lodge to Ashtown Gate, have been lighted with incandescent 
gas lamps. 

Football Grounds, <kc. — The number of applications received during the season 
for the use of grounds for Association football, Gaelic football, and Gaelic hurling, 
were respectively as follows: — 

Association football ... ... ... ... 2,372 

Gaelic football ... ... ... ... 47 

Gaelic hurling ... ... ... ... 49 

Sea Fisheries (Ireland) xIct, 1883. 

46 & 47 Vic., c. 26. 

Position of the Sea Fisheries Fund. 

£250,000 was provided by the Sea Fisheries Act from the Irish Church Fund for 
building and improving Fishery Piers and Harbours. The balance of this grant, 
£3,000, which had remained in the hands of the Irish Land Commission, was drawn 
in September, 1906, to meet the requirements of the service. 

There were no transactions in the year 1911-12, and the following Account shows 
the position of the Fund on the 31st March, 1912: — 



31s6 M.irch, '12. 


LiabUitics. 
31st March. ’12 

Cash at Bank of Ireland 

£ S. d. 

2,597 5 3 

Balance of Fund unappropriated . . : 

f s, d. 

2,597 5 3 


2,597 5 3 


2,597 5 3 
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Marine AA'okks Act, 1902. 

2nd Ed. VII., c. 24. 

Of the sum of £100,000 allocated for works under the Marine Works Act, an 
expenditure of £53,315 was authorised up to the close of the financial year. 

The following table gives an outline of the various Marine works completed under 
the Act, with a statement of the cost of each : — 


Cape Clear, Cotinty Cork : 

An inner harbour cross wall, with entrance (and booms) at one end ; repairs and 
improvements to the harboim walls, and deepenii^ of the inner harbour 

Rottndstonb, County Galway ; 

The extension of the existing north pier to cover a dangerous rock 
Kileonan, County Galway : 

The extension and partial reconstruction of an existing old jetty 

Cleggan, County Galway (Work No. 1) : 

Construction of a breakwater and cattle slip, and the removal of a portion of the 
existing groyne 

Kinvarra, County Galway : 

The restoration of the pier and wharf wails, and- the erection of a new storm wail 
and other minor improvements 

Gortnasate, County Donegal : 

The construction of a deep water quay for steamers, and of an approach road, 
and the removal of shoals 

Cladnageeragh, County Donegal : _ 

A timber jetty extension of the existing pier 

PoRTNOo, County Donegal : 

Rebuilding of an old pier 

Downies Bay, County" Donegal (Work No. 1) : 

An extension of the existing pier and the removal of rock from the end thereof 

Falcorrib, County Donegal : 

The constraction of a boat slip 

Liscankor, County Clare ; . , , ^ 

The deepening of the harbour ; the constraction of two special berths for steamei-s ; 
an extension of groyne at the entrance ; and the formation of a setyioe area | 
for traffic i 

Cleggan, County Galway (Work No. 2) : 

Extension of the pier 

Renard Point, County Kerry : , , x ^ 

The widening and extension of an existing boat slip and the construction of a 
protection wall 

Downies Bay, County Donegal (Work No. 2) : 

Further extension of the pier . . • • • • ■ • • • • • 


£ s. d- 
6,345 7 & 


1,949 4 (> 
3,319 15 8 

3,733 18 6 

1.368 5 4 

5,765 14 10 

1,260 0 1 
3,091 0 4 

4.369 9 8 
1,007 13 O 
8,531 3 a 

9,796 19 8 
3,503 4 1 

6,447 18 0 


State and Official Residences. 

The works referred to in our Report of last year, namely, erecting a large supper 
room at the Castle and providing additional bedroom accommodation at the 
Regal Lodge, were completed in time to be used in connection with the visit of Their 
Majesties King George V. and Queen Mary. . , , „ tit 

Temporary accommodation, in the way of arrival platforms, passages and cloak- 
rooms, was also provided at the Castle for the Royal Levee and Drawing Room held 
on Monday, 10th July, and Tuesday, 11th July, respectively. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



New Royal College of Science. 

The new Royal College of Science was opened by Their Majesties the King and 
■Queen on Saturday, 8th July. 

The transfer from the old College in St. Stephen’s Green w^as effected during August 
and September, and the work of the autumn session was opened in the new building. 

The work of adding a smithy and foundry to the Mechanical Engineering Labora- 
tory was begun early in the current year and will be completed at an early date. , , 

B'Ixjseum of Science and Art. 

A new block, forming an important extension to the existing School of Art buildings, 
was begun in January, and is now nearing completion. The building comprises 
modelling and arts and craft rooms and necessary sanitary accommodation. 
Heating by electricity was introduced into the life painting and modelling rooms ; the 
change, besides tending to economy, has added materially to the comfort of the 
.students' as well as the models. 

. Land Registry of Ireland (Central Office). 

The new building was commenced on the site at the rere of the Four Courts men- 
tioned in our Report of last year. It will be four storeys in height, including the 
basement, which will be fitted for the storage of records. The staff of mappers will 
be accommodated on the top floor, and the ground and first floors wiU be devoted to 
the public and other offices. The building is being constructed entirely of fire 
resisting materials, and wiU be connected on the basement, ground and first floors 
with the north block of the existing Four Courts buildings. 

Dublin Metropolitan PoLicE. 

Great Brunswick Street {Central Barrack ). — Possession of the site has been secured, 
but the erection of the building could not be commenced during the financial year. 
The proposed Barrack is intended to accommodate the greater number of the men of 
the B. Division, the whole of the G. Division, the Carriage Inspection, Lost Property 
and other Police Departments. 

Fitzgihbon Street . — Satisfactory progress has been made with the erection of this 
Barrack, and it will be ready for occupation in 1912-13. 

National School Building Grants. 


■ The foUoAving table shows the amounts voted for and expended on grants in each 
of the last twenty years; — 


Y..., 


Expenditure. 

Year. 

Provision. 

Expenditure 


t 

£ 

Bi'ouglit forward 

£ 

346,600 

£ 

321,861 

1892-3 

30,000 

24.283 

1902-'3 

35,000 

33,280 

1893-4 

30 000 

28,198 

1903-4 

36,000 

13,142 

1894-5 

28,000 

28,179 

1904-5 

12,500 

18,785 

189&-f. 

;io,ooo 

40,000 

1905-6 

20,000 

28,007 

1896-7 

40,000 

*0,000 

1906-7 

20,000 

13,467 

1897-8 

40.000 

36,600 

1907-8 

40,000 

4,544 

1898-9 

33,500 

27,132 

1908-9 

40,000 

26,829 

1899-1900 

40,000 

32,109 

1909-10 

66,000 

64,303 

1900-1 

40,000 

38,564 

1910-1! 

65,000 

67.971 

1901-2 

3.5,000 

26,906 

1911-12 

65,000 

37,583 

Carried forward 

.34 6,500 

;)2 1,861 

Totals 

744,000 

619,762 


The amount of building work carried out during this year was not so large as 
that of the two previous years, and the expenditure feU considerably short of the 
sum of £65,000 voted for the service. 

Of the total expenditure for the year, amounting to £37,583, £6,681 was expended 
on the erection and improvement of school buildings undertaken by the Board, 
where grants in excess of the normal two-thirds of the estimated cost have been 
allowed. 


Printed image digitised by the University of Southampton Library Digitisation Unit 





1011-1912] COMMISSIONEES OF PUBLIC WORKS IN IRELAND 0 

National Insurance Act, 1911. 

The passing of the Act necessitated the provision of accommodation for the 
Commissioners and Staff appointed to administer Part I. (National Health Insurance). 
The necessity being urgent, temporary offices were secured, first in the Norwich Union 
Chambers, Dawson Street, and subsequently in larger premises, Pembroke House, 
Upper Mount Street. 

The Board have since acquired the houses Nos. 44 and 45 Merrion Square, East, 
for adaptation as permanent offices. 

Ancient and National Monuments. 

(Irish Church Act, 1869 ; National Monuments Protection Acts, 1882 and 1892 ; 
Irish Land Act, 1903.) 

Under the provisions of lA n-f thp. TriRh Land Act, 1903, the Board have 

accepted from the Estates Com)ni^''iorHi5p rhe guardianship of a limited number of 



Dominican Abbey, Kilmallock. South-east view, showing 14th Century 


Transept. 


structures as Ancient Monuments. In the cases of Kilmallock Abbej^ County 
Limerick, and Inisbofin Abbey and Church, County Westmeath, necessary works 
of repair and maintenance have been carried out during the year under report. A 
detailed description of these structures and of the works executed is given below. 

In Appendix “ E.” of this Report a full description, with illustrations, of the 
interesting and extensive ruins at Glendalough is given by the Board’s Iiwpector of 
Ancient and National Monuments, Mr. Robert Cochrane, LL.D., Lfe.O., h.b.A. 
Mr. Cochrane, as your Lordships are aware, is an antiquary of acknowledged standing 
and a practical architect ; his connection with the Royal Society of Antiquaries in 
Ireland, of which he is President, serves to invest the technical details of the ruins at 
Glendalough with a special interest. 

Kilmallock A66ei/.— This extensive ruin, vested on the 3rd February, 1910, is the 
first monument vested in the Board under the operation of the Irish Land Act ot 
1903 Owing to the difficulties connected with the approach to it the repairs were 
not commenced until November, 1911, and were stiU in progress at the end of the 
financial year. The ruin was very much dilapidated, and was used by the tenant 
as a cattle shelter. 
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This Abbey is one of the most extensive of the Dominican houses in Ireland. It 
was founded in 1291 by Gilbert, son of Lord Offaley. The existing remains are 
considerable, including a fine five-light east window in the choir, and a window with 
beautiful net tracery of the 14th century in the south transept. A portion of the tower 
between nave and choir stands at its full height of 90 feet, but the south-west angle 
of the structure has fallen down, having been injured by lightning some years ago. 
The church consists of a nave 86' x 24', with a side aisle; the choir is the same width 
as the nave, and is 65' 6" in length ; the south transept measures 37' 9" x 35' 6". 
A cross wall had been erected in the nave to form a ball court. This has been 
removed and the space levelled to the depth of the original floor. In removing 
the debris the piers of ‘an arcade of six arches, separating the nave from the aisle, 
were discovered, as anticipated. 

The cloisters and domestic buildings are situated to the north of the church. The 
base of the wall forming the cloister arcade has been discovered, enclosing the cloister 
garth measuring 41 feet 6 inches from north to south and 36 feet from east to west. 
Underneath a heap of fallen masonry the north ambulatory was unearthed, and as 



Dominican Abbey, Kilmallock. Interior of Choir looking east. 

Tomb of Edmond, The White Knight. 

many of the stones as formed one bay of the arcade, separating it from the cloister 
garth, were found and have been placed in position. The range, north of the cloister 
garth, is now in one apartment 55 feet 6 inches in length by 19 feet 6 inches in width. 
It is vaulted, and was formerly in two apartments. The loose stones have been 
replaced in dry masonry in the position of the original cross wall. The apartment 
over this extended also over the vaulted roof of the north ambulatory, and was 
approached by a flight of stone steps from the west cloister walk, which gave access 
to a decorated doorway in the south-west angle of the upper apartment. The 
upper portion of this wing was approached by another flight of steps at its eastern end. 

Considerable alterations had been made in the domestic buildings. One of the 
large fireplaces in what was formerly a kitchen was disused and a window inserted 
in the back wall of the firejilace. A new kitchen was formed in the north-east angle, 
and the fireplace and oven still remain, with traces of a second fireplace. In 
the east range of the domestic buildings and south of the kitchen, and separated from 
it by a serving hatch, is situated the refectory, which was approached from a passage 
separating it from the day room. The eastern range of the domestic buildings 
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measures 89 feet internal length by 16 feet 9 inches in width on the ground floor 
and same in upper storey. North of the choir and approached by a doorway 
leading from it is the sacristy, 35 feet 6 inches in length by 11 feet in width. Froni 
the sacristy a flight of stone steps led to the apartments over for the use of the guardian. 

The south wall of the aisle had entirely disappeared, and only a trace of the founda- 
tions remained. The large quantity of loose stones which encumber the site have 
been partially made use of in building a wall in dry masonry 5 feet in height, which 
not only encloses this portion of the premises but also marks the position of the former 
south wall of aisle. A similar wall of dry masonry has been built on the old foundations 
to enclose the western boundary of the cloisters, and rough stone steps have been 
placed where the former steps stood leading from the v^est ambulatory to the upper 
story of the north wing before described. 

Inisbofin “Abbey’’'’ and Church, Lough Ree, Co. Westmeath . — The ruins on the 
island of Inisbofin are associated with the name of St. Rioch, who, according to the 
Annals, founded a Monastery here, of which he was abbot ; he was also a bishop. 
There is a record of a visit paid to him at this island monastery, A.D. 540, by St. 
Aidus. He is said to have been the son of Lemania, sister of St. Patrick. This is 
doubtful, but that he flourished in the 6th century and presided over this monastery 
is well authenticated. Other dates in its history are recorded. An abbot named 
Pienglach died here A.D. 750, and Chonfal, whose death is recorded in 1087, presided 
over it. It was destroyed by fire A.D. 770 , plundered by the men of Munster in 1010 
and 1087, and again by the Danes in 1089. The ruins are in two groups, [a) The 
“ Abbey,” which was the larger and more interesting edifice, situate on the northern 
extremity of the island, and (6) a smaller detached church. 

The “ Abbey ” church, measuring 44 feet 8 inches from east to west, has no 
chancel, it is 18 feet in width, and has a transept or side chapel 27 feet 7 inches 
added on the north side. West of this transept and entered from it is a vaulted sacristy, 
20' 3" X 10' 6", with an apartment over it. The whole was surrounded by an 
ancient cashel or enclosing wall of irregular shape. The wall of this enclosure 
north and west of the ruin is partly covered with bushes and brambles, but parts 
of the face can be seen built of large irregular blocks standing on a footing course, 
which projects 6 inches. Lumps of a substance resembling slag from a furnace 
have been found in the field west of the enclosure. 

The remadns indicate four different periods of construction, the earliest portion 
being the nave. The transept was added later, but it only extended 16 feet 3 inches 
in length northward, and was afterwards lengthened to 27 feet 7 inches when the 
sacristy and the apartment over it were added. The last addition seems to have 
been made at the end of the 13th or early 14th century, judging from the date of the 
transept windows, which belong to the decorated period. The principal feature now 
is the beautiful very early Romanesque winddw with the chevron and pellet ornament, 
the projecting piscina is also of a very primitive type. 

The nave had a west window, now destroyed, and in the south wall near it was a 
cut stone doorway now almost obliterated. In the same wall, but farther to the east, 
is a plain narrow window with external chamfer and rebate, also splayed jambs and 
sill, of which the lower part only remains. Between this window and the east wall 
are an unusual projecting piscina and an aumbry with angular head. The projecting 
stone piscina is square on top, 7" x 7'', and is 5 inches in height or thickness. The 
angles are sloped off so as to make the lower side of the stone pentagonal. The circular 
basin is 5^ inches diameter and inches in depth ; there is a small overflow channel 
leading from it into the wail. The aumbry is 14 inches wide and 15 inches deep ; 
the top is formed of two stones set at an angle. There are no remains of the east 
window ; part of the altar of plain stonework remains, 6 feet 2 inches long by 3 feet 
5 inches wide. Near the east angle of the north wall is the interesting Romanesque 
window, the stones forming which have been reset ; it is round headed and splayed, 
the sill sloped and stepped. Some of the stones of the upper part of the outer face 
are missing. The interior elevation is quite perfect, and is decorated on the jambs 
and reveals as well as on the soffit of the arch with a slightly sunk band of chevrons 
bordered on each side by a row of small pellets. This running pattern is composed 
of two broad chevrons with a narrow one between, and this arrangement is continued 
around the arch. The triangular spaces between the chevrons and the band of 
pellets are filled on the jambs by a set of four lines, the inner pair joining to form a V., 
the outer nearly equal and parallel to them. The similar angular spaces on the arch 
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ring are occupied by a small fret pattern, which resembles and may have been suggested 
by those on the early sepulchral slabs. 

Tl)e transept is approached from the nave by an opening 9 feet in width ; the north 
and east walls have each a late 13th century two-light tracery window, the stones 
forming the tracery of the eastern are missing, but the northern window is complete. 
In the east wall can be seen part of a narrow splayed and chamfered window 5^ inches 
in width, which was built up when the later window was inserted. Part of an altar 
remains against this wall, its base is 9' x 3' 6". The north window is complete, it 
is neatly moulded- and cusped, a human head forms the finial of the external hood 
moulding. 



Plan and interior elevation of the early Romanesque window in north wall of the 
nave of Inisbofin “ Abbey,” Co. Westmeath. 

The sacristy on the west has a door from the transept and a small splayed window 
in the north end ; there are no other windows in this apartment. The vaulted roof is 
segmental in shape, 11 feet span and 2 feet rise, and shows the marks of wickerwork 
centering. Over the vaulted floor is an apartment which has a narrow cusped 
window 'lY X 3' 10". There are four rectangular recesses in this wall, two east of 
the window, one to the west, and the fourth is a larger one above it. There appears 
to have been a window, now gone, in the middle of the west wall ; as well as a recess 
near the north end and a small window near the south end. The nave is of better 
construction than the addition to the north of it, which is not bonded to the w^’ork 
of the nave. Attached to the cashel on the south is a small rectangular building 
of ancient masonry, but so defaced that no architectural features can be seen. 

The smaller church is 28 perches south of the “ Abbey,” and consists of nave and 
chancel of different dates. The masonry is of large irregular stones of an archaic 
type not coursed. The nave measures 23 feet 6 inches in length, east to west, and 
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14 feet 10 inches in width. The chancel is 14 feet 2 inohes^ in length by 10 feet 
4 inches in width, and the chancel arch is the full width of the chanceL 
In the south wall of the nave is a cut stone doorway with pointed arch, and 
nearer to the chancel a narrow splayed window with external chamfer and 
rebate. The chancel arch has plain accurately cut limestone dressings, the span is 
the full width of the chancel, which is 4 feet 6 inches narrower- than the nave. The 
jambs are square, and have projecting chamfered bases and imposts. On the east 
gable of the nave, the brackets or handle stones remain in position ; they are 9^ inches 
wide, 7| inches deep and project 10 inches. They present a roll across the end with 
a hollow curve below, chamfered at each side. The corresponding bracket stones 
from the west gable are preserved in the church. 

The chancel was hghted by two narrow windows, splayed and round headed, 
the stones of the heads being weU cut and fitted. The church js surrounded by 
a narrow graveyard of rectangular shape, enclosed by the remains of an ancient 
cashel wall. 

The ruins when vested were found to be in a very neglected condition. ±ne 
“ Abbey,” or larger church, was covered with a thicket of bramble, through which 
it was almost impossible to enter or discover the plan of the ruin. It was nec^sary 
to remove shrub roots and ash trees from the interior and to clear down the debris to 
the original floor level, which was brought to an even surface and soivn with grass 
seed. All ivy was removed from the walls, which were found to be badly injured by it. 
The stones forming the beautiful early Romanesque window in north-east angle of the 
nave which had been displaced by the ivy were reset with close joints and the top 
of the arch was weathered in concrete. The window of south-east angle of the nave 
had the sill and four of the jamb stones found in the debris reset. The south door 
of the nave had the jamb stones found in the debris reset for 3. feet 5 inches in heigit. 

The joints of the masonry of aU the walls were carefully pointed m cement "lortar 
and protected on top with a weathering coat to prevent infiltration of water, and the 
floor of the apartment over the vaulted roof of the sacristy was concreted. 

The cashel wah enclosing the site was repaired by raising it in height and making 
use of the loose stones found in and around the ruin. 

The repairs at the smaller church were somewhat similar to what was done at the 
“ Abbey ” church, but not so extensive, as the walls were in better condition. 
Pointing was done, and the tops of the walls were weathered. The ivy, which had 
injured the cut stone work of the windows,was removed and the stones reset, including 
some missing stones, which were found around the ruin and in an adjoinmg 
wall The jambs of the doorway had been broken down and were built up m rubble 
work to support and protect the arched head of the doorway. The enolosmg cashel 
was also repaired. These ruins were vested in the Board under the Irish Land Act 
of 1903 on 16th February, 1910, and form the second monument vested under the 
provisions of that Act. 


(2.) RAILWAYS AND TRAMWAYS. 

CoKK City Railways. 

The connection of the different railways in Cork by a bridge across the River Lee 
had been recognised for many years as a matter of public iinportance. 

The construction of this connection formed part of a scheme mder which the 
Treasury undertook, under Article 3 of the agreement between the »easu^ and the 
Fishguard and Rosslare Railways and Harbours Company scheduled to that Com- 
pany’s Act of 1898, to pay the Fishguard Company £93,000 (the amount given by 
that Company for the Treasury interest in the Waterford, Dungarvan, and Limerick 
Railway), in the event of certain obhgations undertaken by the Fishguard Company, 
and the Great Western and Great Southern Sd Western Railway Companies being 
■carried out, including among other things the construction of a bridge across the Lee 
to connect the lines west of Cork with the systems of the Fishguard and Great Southern 
Companies ; and the construction of a railway from Fermoy to Dunkettle, The 
Companies concerned having failed to give effect to either of the principal obhgations 
this agreement lapsed, but the Treasury^ agreed to ear-mark the money for the 
purposes of improving communications in the boutfi of frelan . . , . 

The agreement also provided that any proposal for making this connection between 
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the Cork and Bandon Railway on the southern, and the Great Southern & Western 
Railway on the northern side of the river should have the co-operation of the local 
authorities, and the railwa;y companies west of Cork. 

Various schemes promoted to carry out the project of a connecting bridge at Cork 
from time to time failed to secure the support of the local authorities until the 
session of 1906, when, of three proposals presented to Parliament — ^namely, (1) a high 
level, (2) a low level, and (3) a double-decked scheme — (2) the low level, received 
not only the support of the two Railway Companies concerned, but also of the Cor- 
poration and Harbour Commissioners, and was authorised by the Cork City Railways 
Act of 1906. During the Committee proceedings the promoters applied for a portion 
of the £93,000 referred to above as a free grant towards the cost of the works, and an 
arrangement was ultimately agreed to under which the Treasury promised £25,000, 
subject to subscriptions being given by the Cork and Bandon Railway, and by the 
Cork H arbour Commissioners of £15,050 and £10,000 respectively, and to an under- 
taking by the Great Western Railway Company to find the balance of the required 
capital. This grant was also conditional upon the Irish Government being satisfied 
that the best arrangements had been made respecting the site of the opening bridges 
over the River Lee, and that the undertaking generally was in all respects conducive 
to the interests of the South of Ireland. 

These conditions were fulfilled, and the railways authorised by the Act, including 
two opening bridges over the River Lee, were constructed, and the line was opened 
for goods traffic on the 1st January, 1912. The Treasury contribution of £25,000 
was paid in three equal instalments in January, 1910, February, 1911, and March, 1912. 

The Board are informed that the new connection is working well, and that the 
traffic is developing satisfactorily, particularly in through goods to cross-channel 
stations. It is also anticipated that its effect upon the cattle trade of the district 
will be beneficial. So far it appears that passenger trains have not been run, though 
an occasional special with troops has passed over the line. 

Vice-Regal Commissiotst. 

In the Board’s report for 1911 reference was made to the final report of the Vice- 
Regal Commission on Irish Railways of 4th July, 1910, in connection with minor 
recommendations with regard to certain small and guaranteed light railways, including 
the Cork and Muskerry, Donaghmore Extension, SchuE. and Skibbereen, Timoleague 
and Courtmacsherry Railways {guaranteed lines in County Cork), and the Victoria 
Bridge and Castlederg Light Railway, a baronial guaranteed line in County Tyrone. 
The Board had furnished reports upon all these proposals. As regards the four lines 
in County Cork, the Development Commissioners decided that any agricultural 
development likely to follow upon the expenditure proposed would not be of sufficient 
importance to justify an advance for the purpose from the Development Fund. 

In the case of the Castlederg and Victoria Bridge Light Railwa}^, the application 
for a grant was made to the Treasury by the Company, and Your Lordships decided 
that there was not sufficient justification for making a grant to the Company from 
public funds. 


(3) LOANS. 


Advances, Repayments, and Arrears. 

The earliest mention of Public Works Loans to be found in the Abstract (Appendix 
G.) submitted by the Board is in connection with the Statute 57 Geo. III., c. 34, 
passed in 1817. The total of all loan advances from that date to 31st March, 1912 
(with certain loans made under special Acts before 1817), is £49,537,720. 

The classified abstract in Appendix (G.), pages 48 to 51, shows the portions of 
this amount which have been (1) repaid, (2) remitted, (3) written off from Local 
Loans Fund, or (4) whicli remain outstanding. The figures showing repayment, 
remission, &c., of the total sum advanced are as follows : — 


Total Repayments ...... 

Total Remissions ...... 

Written off from Local Loans Fnnd, less £188 subsequently received 
I’ortion of Glmreli Fund Loans regarded as irrecoverable 
Outstanding Balances ..... 


£ 

31,(M)2,8()8 

8,I5fl,022 

183,486 

7,062 

9,495.282 


£49,537,720 
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The aggregate of outstanding balances is represented in the books of the Office 
by 32,320 open accounts. The loans generally are in course of repayment by half- 
yearly instalments. 

The amount issued to borrowers in the year 1911-1912 out of moneys advanced 
by the National Debt Commissioners for loan purposes was £409,312, as against 
£386,089 in 1910-1911, and £293,233 in 1909-1910. 

The issues for 1911-1912 show an increase of £73,223 as compared with 1910-1911. 

Increased issues were made on the following services : — Harbours, £4,605 ; County 
Councils, £40,712 ; Housing of the Working Classes, £63,580 ; Land Improvement, 
£3,967 ; Dispensary Houses, £964 ; Land Law, £8,988 ; Drainage {26 & 27 Vic.), £276 ; 
Schools and Colleges, £218 ; Glebe, £1,818. 

The most important decreases occurred on the under-mentioned services: — 
Roads and Bridges, £1,300 ; Lunatic Asylums, £15,245 ; Public Health, £7,394 ; 
Workhouse Buildings, £21,059 ; Teachers’ Residences, £2,329. 

Of the total amount of £409,312 issued, £358,549 was advanced on the following 


Services : — 

Lunatic Asyliam Buildings 
Public Healtb . 

County Councils 

Housing of the Working Classes 
Land Improvement 
Land Law 



£358,549 

The receipts in the year were £422,617 in repayment of principal, and £336,271 in 
respect of interest, making together £758,888. Of this sum £731,774 was paid over 
by the Board to the National Debt Commissioners in discharge of principal and 
interest on foot of loans made out of the Local Loans Fund and £27,114 to the Irish 
Land Commission in respect of loans advanced out of the Irish Church Fund. The 
sum of £40 15s. recovered in respect of loans written off was paid over to H.M. 
Exchequer during the year. 

The following table shows the payments towards discharge of Loans, and the 
arrears of principal and interest for the last four years: 


Yeae I Payments 


Principal 

Interest j 

Total 

£ 

£ 

£ 

179,310 

38,-191 

217,801 

164,041 

37,319 

201,360 

161,058 

33,725 

194,783 

157,185 

i 30,897 

188,082 


Total Pi'jncipal 
outstanding 
(excluding 
Amounts 
written oif, or 
regarded as 
irrecoverable) 


The foUowing Abstract shows the arrears on the various loan services in each 
of the past two years : — 


Public Works Loans generally 
Public Health Acts 
Railways . . ■ • • 

Land Loans payable by Owners . 
Land Law Loans Act, 1881, pay- 
able by Occupiers 
Arterial Drainage Charges, payable 
by Owners 

Arterial Drainage Charges, payable 
by Occupiers 


To 31st March, 1911 

To 31st March, 1912 

Principal 

Interest 

Total 

Principal 

Interest 

Total 

£ 

15,736 

1,231 

104,753 

19,632 

11,317 

£ 

3,402 

804 

10,231 

8,635 

2,409 

£ 

19,138 

2,035 

114,984 

28,267 

13,726 

£ 

14,333 

1,546 

104,774 

18,762 

9,749 

£ 

2,726 

1,238 

8,878 

8,070 

2,046 

£ 

17,059 

2,784 

113,652 

26,832 

11,795 

7,887 

7,084 

14,971 

7,489 

6,732 

14,221 

502 

1,160 

1,662 

532 

1,207 

1,739 

161,058 

33,725 

194,783 

157,185 

30,897 

188,082 


Amount out- 
standing 
on Slst 


sequentiy receiveu, 
regarded as irrecoverable. 
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The arrears on the several loans services as compared with 31st March, 1911, 
show a nett decrease of £6,701. Arrears on Public Works Loans generally show a 
nett decrease of £2,079. The principal decrease is on Harbours, £1,489. Arrears, 
amounting to £525, outstanding at 31st March, 1911, in respect of a loan under the 
Labourers Dwellings in Towns Act were written off during the year per Act 1 & 2 
Geo. V., c. 17. Loans under Labourers Acts show a decrease of £218 and Housing 
of the Working Classes Acts an increase of £186. 

The arrears on loans for Railways show a decrease of £1,332, made up as follows : — 
Southern Railway, £1,113 ; and Letterkenny Railway, £219. 

Arrears on Land Loans, payable by owners, stood at £26,832, as against £28,267 on 
31st March, 1911, a decrease of £1,435, under the following heads: — Land improve- 
ment, £1,127 ; Land Act, 1870, £308. 

The issues made in the year under the Land Law Act, 1881 (44 and 45 Vic., c. 49, 
sec. 31), brought the total advances, from the commencement of the service, to 
occupiers of land for the improvement of their holdings to £1,508,632 10s. Of this 
sum £1,014,319 12s. 3d. principal had been repaid (including £187 14s. 3d. recovered 
in respect of written off loans), and £12,824 12s. 2d. written off the assets of the Local 
Loans Fund to the 31st March, 1912, and on that date there were arrears of principal 
£9,749 10s. 3d., which, with £471,738 15s. 4d. principal not yet due, represented the 
total amount outstanding, viz. : — £481,488 5s. 7d. 

The arrears, principal and interest, under the Land Law Act, 1881, stood at 
£11,795 at the close of the year, as against £13,726 on 31st March,’ 1911 — a decrease 
of £1,931. 

The arrears on Arterial Drainage charges payable by owners show a decrease of 
£750, and on the charges payable by occupiers in the River Suck Drainage District 
an increase of £77. 


Rates of Interest. 

By Treasury Minute of 9th September, 1907, the rates of interest on new loans 
advanced on the security of local rates were fixed at 3^ per cent, for periods not ex- 
ceeding 30 years, and at 3| per cent, for periods exceeding 30 but not exceeding 50 
years. 

The following statement shows the rates of interest chargeable on the several 
amounts constituting the aggregate balances of principal outstanding on all the 
loan services in each of the years ended 31st March, 1910, 1911, and 1912, respec- 
tively : — 


— 

31st March, 1910 

31st March, 1911 

31st Mai’ch, 1912 


£ 

£ 

£ 

Free of Interest .... 

1,457 

2,038 

2,671 

2|- per cent, .... 

159;826 

148,151 

137,255 

3 ., .... 

59,900 

57,510 

56,876 

:il „ .... 

588,648 

555,974 

514,497 

£3 2s, 9d. per cent. 

8,354 

7,310 

6,265 

31 per cent. .... 

1,226,544 

1,158,478 

1,109,058 

3| „ .... 

141,899 

135,089 

131,954 

31 „ .... 

4,322,994 

4,400,251 

4,464,594 

32 „ .... 

1,741,585 

1,795,175 

1,825,346 

4 .... 

705,388 

• 631,178 

660,616 

41 ,. .... 

483,018 

476,966 

471,379 

5 ., .... 

646 

426 

385 

Total .Local Loans Fund 

9,440,259 

9,368,546 

9,379,696 

Church Fund Loans — 




at 1 per cent. .... 

167,851 

142,067 

115,586 


*9,608, no 

t9, 610, 613 

;i:9,495,282 


* Exclusive of — £182,070 written off from the Account of the Assets of the Local Loans Fund, and 
— £6,553 portion of Church Fund Loans, considered as irrecoverable, 
t — £182,460 written off from the Account of the Assets of the Local Loans Fund, and 

— £6,839 portion of Church Fund Loans, considered as irrecoverable. 

J ,, — £183,674 written off from the Accorrnt of the Assets of the Local Loans Fund, and 

— £7.061 portion of Church Fund Loans, considered as irrecoverable. 
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Statement showing the average rate of interest in respect of advances from the 
Local Loans Fund during the last ten years, calculated by computing the interest 
paid in each year on the principal outstanding at the end of the preceding year. 


Year ended. 

Balance outatanding. 

Interest received in the 
ensuing year. 

Average rate oi 
Interest received 
for the year. 


£ s. d. 

£ s. d. 

£ s. d. 

31et March, 1902, . 

8,489,644 3 7 

294,090 16 3 

3 9 3 

„ 1903, . 

8,857,624 4 11 

310,712 8 9 

3 10 1 

„ 1904, . 

9,228,872 14 3 

323,270 4 8 

3 10 0 

„ 1905, . 

9,483,289 16 2 

329,177 4 11 

3 9 5 

„ 1906, . 

9,592,576 8 3 

342,722 10 9 

3 11 5 

„ 1907, . 

9,669,549 2 11 

343,193 1 5 

3 11 0 

1908 . 

9,642,403 8 4 

351,011 5 2 

3 12 10 

1909, . 

9,576,420 2 4 

337,407 18 8 

3 10 6 

1910, . 

9,440,258 17 8 

338,462 0 10 

3 11 8 

„ 1911, . 

9,368,546 7 7 

334,840 10 5 

3 11 5 


The following statements show: — 

(1.) The rates of interest payable to this Board in respect of the sum of 
£409,311 advanced during the last financial year, whether secured by 
local rates or otherwise ; 

(2.) The terms of years over which repayment of the advances has been spread ; 
and 

(3 ) The mode of repayment, i.e,, by equal instalments of principal and interest 
combined by way of annuity, or by equal instalments of principal, with 
interest on the principal sum from time to time outstanding. 
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EIGHTIETH ANNUAL REPORT OF THE 

(TABLE 1). 


[1911-1912 


Rates op Interest. 


Service. 



Interest. 



1 31 


3l 

n 

4 



Class I. 











Loans Secured on Under- 

£ 

£ 


£ 

£ 

£ 

£ 

£ 

£ 

£ 

takings. 











Harbours, 

- 

_ 

_ 

_ 

_ 


405 

- 

4,200 


Housing of the Working 

- 

- 

- 

- 

- 


3.843 


- 


Classes, 












- 

- 

- 

- 

- 

” 

4,248 

■ 

4,200 

- 

Class II. 











Loans Secured on Rates. 











County Councils, 

_ 

- 

_ 


_ 

- 

26,995 

24,600 

- 


Roads and Bridges, 

- 

- 

- 

- 

- 

- 

- 

500 

- 


Lunatic Asylum Build- 

- 

2,000 

- 

- 


- 

14,892 

200 

- 


mgs. 

Housing of the Working 

_ 


- 


_ 

_ 

98,437 

- 

- 

- 

Classes. 

PubHc Health, . 


94 

- 



_ 

66,946 

16,910 


- 

Labourers Acts, 

- 

- 

- 

- 

- 

- 

- 

2,253 

- 

- 

Dispensary Houses, 

- 

- 


- 

- 

- 

1,860 

2,834 


- 

Workhouse Buildings, 

- 

- 


- 

- 

~ 

4,901 

4,200 

- 


Acquisition of )Small 

- 



- 

- 

- 

10,292 

- 

- 


Dwellings. 

Agriculture & Technical 

. 



- 



_ 

2,000 

_ 

- 

Instruction, 












- 

2,094 

- 

_ 

- 


224,322 

53,397 

- 


Class III. 











Loans Secured on Land. 











R. Drainage. 26 & 27 


_ 

_ 


_ 

_ 

- 

- 

276 


Vic. 

Improvement of Lands 







58,478 

_ 

_ 

- 

Land Improvement Pre- 

3,000 

- 

- 

- 

- 

- 

- 

- 

- 


liminary Expenses 
Land Law, 

- 

- 


- 


- 

45,255 

- 

- 



3,000 

- 

- 

- 

- 

- 

103,733 

- 

276 

- 

Class IV. 











Miscellaneous Loans. 











Glebe Loans, 



_ 

_ 



8,626 

_ 

_ 


National School Teach- 

- 

- 

_ 



- 

4,675 

- 

- 

- 

ers’ Residences. 










Non-Vested Schools & 

_ 

_ 

_ 

_ 


.. 

840 

_ 

- 

- 

Training Colleges . 

! 

i 










, - 


- 

- 

- 

- 

14,041 

- 

- 

- 

Grand Total, 

j 3,000 

[2.094 1 - 

' - 

1 - 

- 

1 346,344 

53,397 

4,476 

- 


r 

. 



1 

409,311 





Percentage of Advances 

0*71 

!o-51 

- 

_ 

1 - 

_ 

84-61 

13-05 

1-10 

- 

at each Rate per cent. 




1 

i 

1 
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(TABLE 2.) 


Tebjis of Teabs. 


SSEnOE. 

Not 

exceediog 
20 years. 

Exceeding 20 bat 
not exceeding 
SO years. 

Exceeding 30 bat 
not exceeding 
40 years. 

Exceeding 40 but 
not exceeding 

Exceeding 60 but 
not exceeding 

Class I. 

£ 

£ 

£ 

£ 

£ 

Loans Secured on Undertakings. 






Harbours, 

4,200 

405 

— 

_ 

- 

Housing of tbe Working Classes, 

— 

3,843 

— 

■ 



4,200 

4,248 

- 

- 

- 

Class II. 






Loans Secured on Rates. 






County Councils, 

21,307 

6,688 

8,500 

16,000 

- 

Roads and Bridges, 

— 

— 

— 

600 

— 

Lunatic Asylum Buildings, 

11,683 

3,309 

2,200 

— 

— 

Housing of tbe Working Classes, 

— 

650 

— 



Pubbc Health, 

7,678 

59,521 

9,750 

7,000 

“ 

Labourers Acts, 

— 

— 

— 

— 


Dispensary Houses, . . . ' 

— 

1,775 

2,919 


— 

Workhouse Buildings, 

150 

4,761 

4,200 

— 


Acquisition oi bmail JJwellmgs, 

— 

10,292 

— 

‘ 

— 

Agriculture and Technical In- 

— 

— 



_ 

struction. 







40,718 

85,986 

29,669 I 

23,850 

99,690 

Class III. 



[ 



Loans Secured on Lands. [ 






R. Drainage, 26 & 27 Vic., 

_ 

276 . 

1 

- 

- 

Improvement of Lands, . . i 

— 

45,884 

12,694 

■ 

■ — 

Land Improvement, Preliminary 

3,000 

— 


— 

_ 

Expenses, ; 






Land Law, . . . . | 

100 

45,155 





3,100 

91,315 

12,594 

- 

- 

Class IV. 






Miscellaneous Loans. 






Glebe Loans, .... 


— 

8,526 



National School Teachers’ Resi- 

— 

— 

4,675 



dences, 






Non-vested Schools and Training 

— 

— 


— 

i — 

Colleges, 







- 

- 

14,041 

- 


Grand Total, . 

1 18,018 

181,549 

56,204 

23,850 

99,690 




£40^311 


1 

Percentage of Advances for each 

11-73 

44-36 

13-73 

5-83 

24-35 

term of years, 


1 


J 

1 
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EIGHTIETH ANNUAL REPORT OE THE 

(TABLE 3.) 


[1911-1912 


MODE OF REPAYMENT. 


aSBVIOl! 

]iv WiY OF ANSaiTY. 

By Equal ikstalmekts of 

PniKciPAi,. 

Not 
exceed' 
aig 20 

Exceeding 

20bot not 

exceeding 
30 Years. 

Exceeding 
33 but not 
exceeding 
40 Years. 

Exceeding 
40 but not 
exceeding 
60 Years 

Exceeding 
50 bat not 
exceeding 
CSiYeavs. 

Not 

exceeding 
Y ^ 

Exceeding 
20 bot not 

exceeding 
30 Years. 

Exceeding 
30 but not 
exceeding 
lO Years. 

ExceeiUug 
40 bat not 
exceeding 
eOYears, 

Exceeding 
50 but not 
exceeding 
B8i Yeans. 

Class I. 












£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

Loans Secured on Undertakings. 











Harbours, 

_ 




- 

4,200 

405 

- 

- 

- 

Working Classes, 

- 


- 


- 

- 

3,843 

- 




- 

- 

- 

- 

- 

4,200 

4,248 

- 


- 

Class II. 











Loans Secured on Rates. 











County Councils, 





_ 

21,307 

5,688 

8,500 

16,000 

_ 

Roads and Bridges, 

_ 

_ 

_ 

- 

- 

- 

- 

- 

500 

- 

Lunatic Asylum Buildings, 

- 

- 



- 

11,583 

3,309 

2,200 

- 


Housing of the Working Classes, 

- 

- 

- 



- 

650 

- 

350 

97,437 

Public Health, 


_ 

- 

- 


7,678 

.59,521 

9,760 

7,000 


Labourers Acts, ... 

_ 

_ 


- 

2,253 

_ 

- 

- 

- 


Dispensary Houses, . 

_ 

1,775 

799 

- 

- 

- . 

- 

2,120 

- 


Workhouse Buildings, 

_ 


- 


- 

150 

4,751 

4,200 


- 

Acquisition of Small Dwelhngs, 

- 

128 

- 


- 

- 

10,164 

- 

- 

- 

Agriculture and Technical In- 

- 

- 

- 

- 

- 

- 

- 

2,000 



struction. 












- 

1,903 

799 

- 

2,263 

40,718 

84,083 

28,770 

23,850 

97,437 

Class III. 











Loans Secured on Lands. 











R. Drainage, 26 & 27 Vic., . 

_ 

276 

- 

_ 

_ 

_ 

_ 

_ 

_ 

- 

Improvement of Lands, . 


45,881 

12,594 


- 

- 

- 

- 

- 


Land Improvement, Preliminary 


- 

- 


- 

3,000 

- 

- 

- 

- 

Expenses 











Land Law, 

100 

45,155 

- 


- 

- 

- 


- 

- 


100 

91,315 

12,594 

- 

- 

3,000 

- 

- 

- 

- 

Class IV. 











Miscellaneous Loans. 











Glebe Loans, .... 



8,536 






_ 


National School Teachers’ Resi- 

_ 


4,675 



_ 

_ 



- 

dences. 











Non-Vested Schools and Train- 

_ 


840 

_ 

_ 

_ 

_ 

_ 

_ 

- 

ing Colleges. 












- 

- 

14,041 

- 

- 



- 

- 

- 

Grand Total, 

100 

93,218 

37,434 


2,253 

47,918 

88,331 

28,770 

23,850 

97,437 
















£ 

409,311 






Percentage of Advances for each 

0-02 

22-78 

6-70 


0-55 

11-71 

21-68 

7.03 

5'83 

23.80 

. term of years. 
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(4.) MISCELLANEOUS DUTIES OF THE BOARD. 

Returns and Reports. 

The following Returns have been furnished to other Departments or for presen- 
tation to Parliament: — 

(i.) Inspectors of Lunatic Asylums : Statement of Repayments, 1911-12, by 
Counties and County Boroughs in respect of Loans for Lunatic Asylum 
Buildings.' 

(ir.) Local Government Board: (a.) Return of outstanding balances of loans 
at 31st March, 1911, due by County Boroughs, Urban Districts, and 
Towns, for local taxation return ; 

(6.) Summary of .repayments of expenditure for Arterial Drainage, Acts 26 
and 27 Vic., c. 88, and 29 and 30 Vic., c. 49. 

(c.) Return of outstanding balances of loans at 1st November, 1911, due 
bv Rural District Councils, in respect of loans under the Labourers 
Acts. 

(in.) National Debt Commissioners : Local Loans Fund — Particulars of ad- 
vances, repayments, outstanding balances, &c., for year ending 31st 
March, 1911. 

(IV.) Special Commissioner, Income Tax Department — Return of interest 
received in respect of Railway Loans for year to 31st March, 1911. 

(v.) Land Commission — Church Fund — Estimated repayments from 1911- 
1912 to 1924-5. 

(vi.) Inspector of Reformatory and Industrial Schools — Return of out- 
standing balances of loans for Industrial Schools, &c., 1st January, 
1912. 

Reports have been furnished to your Lordships during the year on the following 
Bills:— 


Belfast Corporation Bill. 

Expiring Laws Continuance Bill. 

Rights of Way Bill. 

Public Works Loans Bill. 

Dublin and South Eastern Railway Bill. 

Newry, Ready, and Tynan Railway Bill. 

Coilooney, BaUina, and Belmullet Railway Bill. 

Belfast Water Bill. 

Railways BiU. 

We have the honour to be. 

Your Lordships’ obedient Servants, 

GEORGE C. V. HOLMES. 
GEORGE A. STEVENSON. 
PHILIP HANSON. 


H. WILLIAMS, 

Secretary. 
26 July, 1912. 
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APPENDICES. 


APPENDIX (A). 

DETAILS OF VOTED SERVICES.. 

The following represent the principal new works carried out or in course of exe- 
cution during the year. In addition, however, many minor works of importance 
were executed. 


COASTatTARD AND ROYAX NaVAL ReSERVE BUILDINGS. 

County Clare. Ca-p'pa Coastguard Station. — The boat slip was reconstructed and 
increased in length. 

County Donegal. Bunheg Wireless Telegraph Station.' — The erection of a wireless 
telegraph station and telegraph instructor’s house was commenced. The buildings 
are now well advanced towards completion. 

County Dublin. Kingstown Coastguard Station. — A new look-out house was 
provided, and ‘some minor improvements effected. 

County Dublin. Portrane Coastguard Station. — Designs for a new • station to 
accommodate an officer and three men were prepared and approved by the Admiralty. 

County Galway. Cleggan Coastguard Station. — Five of*the houses at the station 
have been re-modelled so as to afford better accommodation for the families residing 
in them. 


State and Official Residences. 

For the larger works carried out at Dublin Castle and the Viceregal Lodge see 
page 7. 

Civil Departments. 

General Valuation Of^ce. — New lavatories were provided. 

Labour Exchanges. — In addition to the Exchanges referred to in our Report of 
last year, premises have been acquired and adapted for Labour Exchange purposes 
at Ballymena, Lurgan and Queensto'wn. At Cork larger premises were acquired, and 
arrangements made for surrendering those previously in use. Negotiations are at 
present in progress for the acquisition of premises for two additional Exchanges in 
Dublin and Belfast, in connection with Part II. of the Insurance Act, 1911. 

Department of Agriculture and Technical Instruction. — In order to provide additional 
accommodation for the increasing staff of this Department, a house in Baggot Street 
was taken and furnished, and the staff of the Forestry Branch was transferred to it. 

Science and Art Buildings. — The opening of the new College and the works 
carried out at these buildings are described at pp. 6 and 8 

Natural History Museum. — The heating system was re-modelled and improved. 

National Library. — A partial re-modeUing of the heating system was carried out. 

Botanic Gardens. — The water service from the River ToUca has been extended and 
improved. The public conveniences at the north-west angle of the Gardens were 
rebuilt and improved. 


Law and Police. 

Land Registry. — A description of the new building in <30urse of erection will be 
found at page 8. 

Coleraine House. — The drainage has been entirely renewed. 
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Dublin Metropolitan Police Buildings (Central Barrack ). — Great Brunswick Street 
and Fitzgibbon Street Barracks. See page 8. 

Royal Irish Constabulary Buildings. The Depot, Phcenix Park.— The entire sewerage 
system has been re-modelled, and metal drains introduced. 

Athy . — The drainage of the Barrack was reconstructed in part. 

Belfast. Brown’s Square . — A new system of drainage has been provided. 

Qort . — The Military Barrack, disused for some years, has been transferred to_ the 
Board’s charge for police purposes, and will shortly be adapted for re-occupation ; 
a residence for the District Inspector will be provided. 

Limerick Docks . — In lieu of the old Barrack, which was required by the Harbour 
Commissioners for their own purposes, they have leased to the Royal Irish Con- 
stabulary the disused Militia Barrack, which is now being adapted for police pur- 
poses. The accommodation will be much better than that available in the old 
Barrack. 

Public Education Buildings. 

Dublin Central Model Schools . — A room has been allocated, altered, and furnished 
for the teaching of cooking. 

Athy Model School . — New drainage throughout has been provided and new sani- 
tary fittings installed, and a high-pressure water supply laid on. 

Newtownards Model School . — The ventilation of four class-rooms was improved ; 
new drains and w.c.’s were provided, and the drainage, which formerly discharged 
on the beach, was connected with the public sewer. 

Omagh Model School . — A large schoolroom was divided into four classrooms by 
the erection of three folding partitions. 

Trim Model School.— The sanitary system has been remodelled and renewed, new 
high-pressure water supply laid on, and a bath provided in the Head Master s quarters. 

National Schools.— The foUowing schools, erected by the Board, were completed:— 
Lettera, County Galway ; Lyracrompane and Maharees, County Kerry ; Faughan- 
vale. County Londonderry ; and Gorthaganny, County Roscommon. 

The followmg are in course of erection by the Board : — Aille, County Galway ; 
Rathmorgan, Tonragee, Kilvine, Koilmore, Knock, County Mayo. 

Works fof improvement are being executed by the Board at the following: 
GlounaguiUagh, County Kerry ; Dooagh, Derreens and DukineUa, County Mayo. 


Postal and Telegraph Buildings. 


Belfast General Post Office Parcels Post This was completed with the 

exception of the lifts, parcels conveyor, and the electric hghting. The new budding 
was occupied by the Post Office staff before completion. 

Boyle Post Office— Tiro Public Office was re-modelled. 

Carlow Post Office . — The Postmaster’s residence in the building has been vacated 
and adapted for official purposes by extending the sorting office, &c. 

Castlerea.—A site for a new office was secured. The new buildings were commenced 
early in the year, and will shortly be ready for use. 

Curraah Camv.—The extension of the existing building, to provide housing accom- 
modation for clerks and others, which was begun in the previous year, has been com- 
pleted, and the additional rooms are now m occupation. 


DvMin General Post Office. Princes Street Extension.— The new buildings have 

been completed and occupied. j 

The designs for the additions to and alterations of the old buildmg were prepared 
and have &en approved by the Post Office Department. Provision is bemg made 
for a new sorting office and pubhc office, and improved accommodation for offices and 
for retiring rooms. 
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The re-fitting of the outer and inner engine rooms, consequent on the substitution 
of electric for gas power, has been completed. 

Galway. — The alterations and extensions reported last year as then in progress have 
been completed. 

Kilkenny. — A contract for an extension of this office has been entered into, and the 
work is in progress. 

. Killucan. — A site for a new office having been secured, a Post Office building con- 
structed of timber and urahte, the whole carried on concrete foundations, was put 
in hands towards the end of January, 1912, and handed over not quite complete, but 
fit for use by the Post Office, on the 30th of March. 

Roscommon. — Good progress has been made with the new building, and it will 
shortly be completed and handed over to the Post Office. 

Waterford. — The work of extension is proceeding, a new sorting office block having 
been built and sanitary accommodation provided. 


Revenue Buildings. 

Dublin Custom House. Estate Duty Office. — Additional storage accommodation 
has been provided. 

New offices have been provided and furnished in Dawson Street, Dublin, and addi- 
tional offices at Mayfair, Belfast, for additional Surveyors of Taxes. 

Premises have been acquired and adapted for the Customs and Excise Department 
at Dungarvan, Co. Waterford. 

New offices on short tenancies have been provided and furnished for the Old Age 
Pensions and Excise officials at Bandon, Cork, Kiltimagh, Portadown, and W aterville. 


Royal Harbours. 

Remarks by the Harbour Masters on the Fishing Industry and Trade at the several 
Harbours wiU be found in Appendix D. 

Kingstown Harbour, County Dw&^iw.^Submarine repairs to the wharf walls of East 
and West Piers were continued, and further protection was given to the Carlisle Pier 
foundations. 

The roads, wharves, banquettes, steps, &c., were maintained in good order, fender 
piles repaired and renewed where necessary, buoys and moorings overhauled, and the 
ornamental plantations, &c., were carefully looked after. 

The battery premises at end of East Pier, which had been in the occupation of the 
W ar Department for about half a century, were surrendered by them and taken over 
by the Board on 1st January, 1912. They will provide accommodation useful and con- 
venient for Harbour purposes, and have also enabled the Board to give additional 
facilities to the Irish Lights Commissioners. 

On the occasion of the visit of Their Majesties and the Royal Party to Ireland, 
landing steps, barriers, stands, &c., &c., were erected on the Victoria Wharf for the 
ceremony of their reception at Kingstown on 8th July, and a temporary railway 
platform was put up in connection with their departure on 12th July, the whole of 
the material being subsequently taken down and removed. Upwards of 17,000 tons 
of spoil were dredged from the bed of the harbour to provide a berth for the Royal 
yacht, and deposited at sea. 

Hoiotli Harbour, County Dublin. — The Kingsto-wn bucket dredger “ Sisyphus ” 
was engaged during the winter months in dredging off the East Pier, and removed a 
quantity of about 35,000 tons of spoil, which was deposited at sea. The piers, roads, 
wharves, steps, &c., were maintained in good order and condition. 

Dunmore East Harbour, County Waterford. — The footings of the quay waU were 
underpinned by one of the Kingstown divers, and made secure in places where they 
had become endangered. A quantity of rock was removed from about the steps of 
the jetty. 
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The pier, road, wharves, &c., were maintained in good order, and sanitary accom- 
modation was provided by the Board for the female curers employed during the 
season by the tenants of the Board’s fish curing plots. 

Donaghadee Harbour, County Down . — The sea slopes were carefully examined by a 
diver, and all places showing signs of weakness were strengthened with concrete. 
The moorings of warping buoy also underwent diver’s examination. The surfaces of 
piers, roads, wharves, &c., were maintained in good order, .and the floating plant 
overhauled and repaired. 

Ardglass Harbour, County Down. — A diver’s inspection of the pier and sea slopes 
was made, and some small necessary repairs carried out. 

The dredger “ Sisyphus ” was sent to Ardglass in the early spring, and di-edged 
the harbour, removing some 1,500 tons of spoil, which was deposited at sea, and a 
considerable quantity of boulders, which her buckets could not deal with, was raised 
with the aid of a diver. 

The piers, roads, and wharves, &c., were maintained in good order, and sanitary 
accommodation was provided . by the Board for the employees of tenants of their 
fish curing plots. 


Shannon Drainage. 

The sluice gates, 129 in number, together with girders, winches, handrails, and all 
ironwork, were scraped and painted ; the gangways to the sluices at Killaloe and 
Ruskey were repaired ; the timber accommodation bridge at the Cribby Islands, 
Meelick, and Drumboylan Bridge, Lough Allen, were painted ; and the works 
generally maintained in good order. 

Owing to the heavy winter rainfall, some considerable flooding occurred in the 
Shannon basin in the early part of 1912, and careful consideration was given to the 
working of the sluices with the view to the early relief of the flooded lands. 


River Maigue Navigation. 

The countersheeting of the swivel bridge was renewed, and the ironwork of the 
bridge and timber sheeting of the handrails were scraped and painted. 

There was practically no traffic during the year, the bridge having only been opened 
twice for a boat to pass to Adare and back. 


APPENDIX (B). 

DETAILS OF NON-VOTED SERVICES. 


Arterial Drainage. 

5 and 6 Victoria, Cap. 89, &c., &c., &c., 


Vurraahtown Drainage District, County Meath.—The memorial from the Drainage 
Board for a loan for carrying out the proposed works was received m November, 
and the loan sanctioned in December last. ■ . , 

The work was put in hand promptly, good progress was made, and three instal- 
ments on account had been appMed for up to the close of the financial year. 


Akeraqh Lough Drainage District, County Kerry.— Iho form of memorial for a 
loan in this case was forwarded to the promoters of the scheme m August and copies 
of the Act 1 & 2 Geo V c 156 were sent in October, but no action towards obtainmg 
a loan through the Boird for carrying out the works was taken by the Dramage 
Board up to the close of the financial year. 
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Drainage Maintenance. 

29 and 30 Victoria, Cap. 49, &c., &c. 

Fergus Drainage District, Counties Clare and Galway. — The work of restoration in 
this district was carried on by the Trustees, and the Board were satisfied that reason- 
able efforts were being made to put it into proper working order. 

Turloughmore Drainage District, County Galway. — Complaint having been made 
to the Board of inefficient maintenance of this Drainage District, they caused an 
inspection to be made, and wrote drawing the attention of the Trustees to the matter. 

Lough and River Erne Drainage, Counties' Fermanagh, Cavan, Mone^han,- and 
Donegal. — A memorial from farmers on the shore of Lough Erne to the Irish Govern- 
ment with reference to damages sustained by the flooding of their lands was referred 
to the Board in May, 1911. The matter was enquired into, and an inspection was 
made in the autumn months. A report on the subject was submitted to the Irish 
Government in November, and the Board also impressed on the Drainage Trustees 
the necessity of carrying out more efficient clearing and maintenance of the river 
and channels. 

Loughs Corrih, Mash and Carra Drainage, Counties Galway and Mayo. — As a result 
of several complaints in regard to flooding due to defective maintenance of this 
Drainage District, the Board ordered an inspection to be made in the autumn months 
of 1910- The inspection was put in hand, but had to be suspended on account of the 
winter floods ; it was completed in August, 1911. The district generally was found to 
be in a neglected state, with the rivers and drains silted up and obstructed. The 
Board have been urging on the Trustees the great necessity for carrying out- the 
works required to bring the district into a satisfactory condition. Since the 
•'close of the year a new body of trustees has been elected, and it is hoped that they 
will infuse more vigour into the work. 


Marine Works Act, 1902. 

Liscannor Harbour. — The Board made a report to His Excellency the. Lord 
Lieutenant in May, 1911, as to the works carried out and the expenditure, upon 
them, and on the 22nd of that month Their Excellencies the Lords Justices fixed 
the annual contribution of the County of Clare in respect of the work. . 

Doivnies Bay Pier. — The completion of the works at this place was reported by the 
Board last year, and His Excellency the Lord Lieutenant fixed the annual contri- 
bution of the County of Donegal in respect thereof on 14th July, 1911. Owing to 
the large number of boats making use of this pier during the fishing season, it has 
been found necessary to protect the faces of the fender piles with steel plating. 

Cleggan Pier Extension. — The structural works were practically completed, in 
1910-11, as reported last year, and the contractor’s period of maintenance expired 
in the autumn of 1911, when the works were duly taken over. Some small expendi- 
tures were incurred by the Board in connection with the provision of lighting and 
apphances for the protection and saving of life in accordance with regulations issued 
by the Home Secretary, and in February last the Board reported to His Excellency 
the Lord Lieutenant that the work had been completed. His certificate was issued 
on the 16th of that month, fixing the amount of the annual contribution of the 
County of Galway in respect of the work. 

Falcorrih Slip, County Donegal. — Some damage was done to this slip by the •violbnt 
storms at the beginning of November last, the repair of which was put in hand without 
delay, and completed in February. .,'1 

Portnoo Pier, County Donegal. — The rock on which this pier is built also suffered 
.during the November storms, and previously, causing somewhat serious undermining 
of the pier structure, which was itself, however, undamaged. Immediate steps were 
taken to prevent the danger extending and to secure the safety of the pier. 

- Cape Clear Harbour, County Cork. — Some unimportant damage, which has since 
received attention, was done at this harbour during the winter storms. 
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-Gortnasate Pier, County Donegal. — Careful inspection was made of this work at the 
end of the summer, both above water and (by divers) below, but there were no indica- 
tions of any damage sustained by the structure. The appliances for protection and. 
saving of hfe, required under the regulations of the Home Office, were repaired and 
renewed where broken or damaged by steamers using them for mooring purposes. 

Cladnageeragh Pier, County Donegal. — Careful inspection Avas made of this pier in 
November, when it was found in very good condition and undamaged in any way 
by storm. 

Roundstone Harbour, County Galway.' — Careful inspection was made of this pier 
in October, when everything was found in good order and repair, with no trace of 
scouring or undermining of the foundations. 

Kinvarra, County Galway. — A bank of mud and silt which had accumulated near 
the pier head was removed during the year and the works generally were reported 
to be in good order. 

Kilronan, County Galway. — Careful inspection was made of this pier in September, 
when everything was found in good order and repair. 

Renard Point Slip, Valentia, County Kerry. — Some sUght damage was reported 
early in March, 191^ to the comer of the old slip joining the roadway, but on inquiry 
it was found to be quite apart from the works in the Board’s charge, and the attention 
of the County Council was drawn to the matter. 


Development and Road Improvement Funds Act, 1909. 

Newry Harbour. — An application from the Newry Port and Harbour Trust for an 
advance under Part I. of the Development and Road Improvement Funds Act, 
1909, in aid of the improvement of the Port and Harbout of Newry, was referred to 
the Board by the Lords Commissioners of His Majesty’s Treasury in July last, and 
the matter has since been under consideration, but it was not possible up to the 
end of the financial year to submit any report on the scheme to the Development 
Commissioners owing to the incomplete nature of the proposals and of the details 
furnished. 

Buncrana Harbour. — An apphcation from the Donegal County Council for a grant 
out of the Development Fund for the construction and improvement of Buncrana 
Harbour and -the development and improvement of the Fisheries of the north-west 
of Ireland, was referred to the Board by the Lords Commissioners of His Majesty’s 
Treasury in March, 1911, and the relative plans and documents were received from 
the County Council in April. In the following month the Board were given to under- 
stand that the application was to be superseded by a proposal involving larger expendi- 
ture to be submitted through the Congested Districts Board, and particulars of the 
amended proposals were received by the Board at the end of June. An interim 
report on the scheme was submitted to the Development Commissioners in August, 
1911. 

County Down Piers and Fisheries. — An application was made by the Down County 
Council for an advance under Part I. of the Development and Road Improvement 
Funds Act in aid of the sea fisheries of the County for grants for : — 

1. Improvement of the Long Hole at Bangor. 

2. Extension and completion of the South Slip at Portaferry. 

3. Extension and improvement of Kilkeel Harbour. 

4. Extension of the North Pier at Newcastle. 

5. Widening and improvement of the entrance to Annalong Harbour. 

6. Construction of approach roads to give access from the existing public 

roads to the Fishing Harbour at Portavogie. 

7. Establishment of a station for Government examination and branding to 

guarantee the quality of fish packed at Ardglass. 

8. The construction of a boat slip at Ballyhoman Bay ; and 

9. For a loan for the provision of better facilities for the acquisition of 

boats and improved gear by fishermen oh the County Down Coast. 
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The application was referred to the Board by the Lords Commissioners of His 
Majesty’s Treasury in May, 1911, and the Board submitted their report on the items 
Nos. 2, 3, 4, 5, 6, and 8 in above list to the Development Commissioners on 7th 
November, 1911, explaining that the items Nos. 7 and 9 were not matters on which the 
Board could express an opinion, being properly within the sphere of the duties of a 
different department of the public service. The Board submitted their report on the 
item No. 1 on 20th November. 

In Eebruary the Board were advised that a grant to the Department of Agriculture 
and Technical Instruction in respect of improvements at Kilkeel Harbour had been 
recommended, subject to certain conditions — one being that the plans and estimates 
were to be communicated to this Board and regarded by them as satisfactory. The 
plan and estimate were received from the Department of Agriculture and Technical 
Instruction on 16th February, and after careful examination a letter was issued on 
1st April suggesting the recasting of the scheme. 

Sligo Harbour. — An application from the Sligo Harbour Commissioners for an 
advance under Part I. of the Development and Road Improvement Funds Act in aid 
of the improvement of Sligo Harbour, was referred to the Board by the Lords Com- 
missioners of His Majesty’s Treasury in January last, and the Board submitted their 
report on the subject to the Development Commissioners in March. 

Tramore Bay. — An application from the AVaterford No. 1 Rural District Council 
for an advance under Part I. of the Development and Road Improvement Funds 
Act in aid of the expense of erecting groynes at Tramore Bay was referred to the 
Board by the Lords Commissioners of His Majesty’s Treasury in August, 1911, and 
the Board submitted their report on the subject to the Development Commissioners 
in September, 1911. 

Helvick Head. — In February last the Board received from the Lords Commissioners 
of His Majesty’s Treasury a copy of a letter addressed to the Department of Agriculture 
and Technical Instruction relative to an application for an advance from the Develop- 
ment Fund in aid of the construction of a new Harbour at Helvick Head, County 
M’aterford, and the dredging of existing Harbours. A report on the subject was 
addressed to Their Lordships in March. 

Rathmullan Pier. — An application from the Donegal County Council for an advance 
under Part I. of the Development and Road Improvement Funds Act in aid of the 
improvement of Rathmullan Pier and Harbour was referred to the Board by the 
Lords Commissioners of His Majesty’s Treasury, in April, 1911, and the Board sub- 
mitted their report on the subject to the Development Commissioners in June, 1911. 

The Scar. — An application from the Donegal County Council for an advance under 
Part I. of the Development and Road Improvement Fhnds Act in aid of the construc- 
tion of a pier at the Scar, Dunldneely, was referred to the Board by the Lords Com- 
missioners of His Majesty’s Treasury in July, 1911 ; plan and estimate of the proposed 
work could not, however, be obtained from the applicants until March, 1912, when 
the Board submitted their report on the subject to the Development Commissioners. 

Kinsale Harbour. — An application from the Kinsale Harbour Commissioners for an 
advance under Part I. of the Development and Road Improvement Funds Act in 
aid of the improvement of Kinsale Harbour was referred to the Board by the Lords 
Commissioners of His Blajesty’s Treasury in June, 1911 ; plans and estimate were 
applied for, and on 30th September a sketch plan, showing the proposed work, was 
received from the Harbour Commissioners ; this was quite inadequate to enable 
the Board to submit a report and estimate to the Development Commissioners, but 
before the matter proceeded further the Board were advised by the Lords Commis- 
sioners of His Majesty’s Treasury that the application could not be entertained. 

Skerries Harbour. — An application from the Dublin Port and Docks Board for an 
advance under Part I. of the Development and Road Improvement Funds Act, in 
aid of the improvement of Skerries Harbour, was referred to the Board by the Lords 
Commissioners of His Majesty’s Treasury in January, 1912, and a report on subject 
was submitted by the Board to the Development Commissioners in February. 

Westport Harbour. — An application from the M'estport Harbour Commissioners for 
an advance under Part I. of the Development and Road Improvement Funds Act, 
in aid of extending the quay at Westport, was referred to the Board by the Lords 
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Commissioners of His Majesty’s Treasury in April, 1911, and the Board submitted 
their report on the subject to the Development Commissioners in June, 1911. 

Magheragallon Pier . — An appHcation from the Donegal County Council for an 
advance under Part I. of the Development and Road Improvement Funds Act, in 
aid of the construction of a pier at Magheragallon, was referred to the Board by the 
Lords Commissioners of His Majesty’s Treasury in June, 1911, and a plan and report 
from the County Surveyor relative to the proposed work were received in July. The 
Board were informed that the Congested Districts Board had also been requested to 
report on the apphcation, and after communication with that Board they submitted 
a report on the scheme to the Development Commissioners in August, 1911. 

Barrow Drainage. — An application from Mr. P. A. Meehan and five other local 
Members of Parhament, addressed to the Chief Secretary, for an advance of £50,000 
under Part I. of the Development and Road Improvement Funds Act, in aid of the 
improvement of the River Barrow, was referred to the Board by the Lords Commis- 
•sioners of His Majesty’s Treasury in April, 1911, and the Board submitted their 
reports on the subject to the Development Commissioners in September and November, 
1911. 


PiEES AND Harbours. 

Dunseverick Harbour. — A memorial from the fishermen of Dunseveriok, County 
Antrim, asking for a grant for the improvement of Dunseverick Harbour, was referred 
to the Board by His Excellency the Lord Lieutenant in April, 1911, and a report on 
the subject was submitted to the Irish Government in September, 1911. 

Courtovm Harbour.— h\ April, 1911, the Board were requested by the Irish Govern- 
ment to furnish His Excellency with a statement of their views in respect of the 
measures that might be adopted best calculated to effect improvements of a permanent 
character at Courtown Harbour, County Wexford, and submitted their report, with 
plan and estimate, in the following June. 

Portstewart Harbour.— In October last the question of making an allocation from the 
Sea Fisheries Fund, for improvement works at this Harbour, subject to local and other 
contributions being made towards the cost, was referred to the Board, and a report 
on the subject was submitted to the Lords Commissioners of His Majesty’s Treasury 
in November. 

Portavogie Pier.— The works at this place were brought to completion in the financial 
year 1910-11, and transferred to the County by warrant dated 4th January, 1911, 
and the Board’s Final Award in connection therewith was enrolled in the Record 
Office on 14th August, 1911, the total cost of the work being certified at £6,686 8s. 

Sligo Harbour, County Work in connection with the free grant of £20,000, 

sanctioned in 1907, was continued throughout the year. The original proposals were 
arranged under four heads, and comprised — 

(а) The formation of an anchorage ground at Elsinore. 

(б) The improvement of the Navigation Channel at the Blennick. 

(c) The raising and restoration of the Cluckhom mound between Coney Island 

and the Black Rock. , « i tt i 

{d) The excavation of rock from the bed of the Channel at the balmon Hole. 

Item (a) has been completed, (6) and (c) are approaching completion ; work during 
the past year has been mainly at {d), in connection with which the Board s Dredger 
“ Saxifrage ” commenced breaking up the rock in June, and has since made satis- 
factory progress. A sum of £16,347 12s. 5d. had been expended out of the grant up 
to the end of the financial year. 

Leatbeq Qmiy.—An application for a loan for the purpose of extending the existing 
Quay at Leatbeg, County Donegal, was received in July, 1911, with plan and specifica- 
tion of the proposed work. The loan was approved subject to satisfactory security tor 
repayment, and the apphcant was so informed, but has taken no further action in the 
matter. 

Spiddal Pier.— In December the Board received a report that this pier had been 
badly damaged, and they caused an immediate inspection to be made, which showed 
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that a serious breach had occurred. The Board immediately communicated with 
the Galway County Council, and at their request arranged for an engineer to meet 
the County Surveyor at Spiddal, to advise the County Council upon the method of 
repairing the damage; The Council has begun the work. 

Pickle Point Pier, Bdmullet, County Mayo. — The metal troUey track along the pier 
and the extension of the goods store at end, referred to in last year’s report, were 
satisfactorily completed during the year. 


Railways. 

Tralee and Dingle Light Railway Deviations. — As reported last year, the deviations 
were completed and opened for traffic. The rails, &c., have since been removed from 
the abandoned portions and sold, and the process made available for the improve- 
ment of the line. Various matters in connection with the. equipment of the line and 
the closing up of accounts have been under negotiation during the year, and it is 
hoped the grant account will be finally closed up very shortly. 

Dublin and South Eastern Railway. New Works. — A Bill providing for the devia- 
tion of the main line of this Railway further inland from a point at Bray Head to 
near Greystones Station was referred to the Board in January last. The line at 
present runs along the edge of the chfls, and the continuous encroachment by the 
sea at this place is represented as being a serious matter to the Company, both as 
regards the maintenance of the line and the securing of the safety of the public using 
the Railway. The proposals were fuUy inquired into by the Board, and a report on 
the subject was submitted to their Lordships early in February. 

Cork City Railways.--T\ie> third and final instalment of £8,333 6s. 8d. out of the 
grant of £25,000 towards the undertaking of the Cork City Railways became due, 
and was paid to the Great Western Railway in March, the Railway having been 
completed and passed by the Board of Trade for traffic. 


Boyne Navigation. 

The Board received from the Boyne Navigation Co., early in 1911, a claim for pay- 
ment of a sum of £500 under the terms of an Agreement made in 1894 when arrange- 
ments were bemg made for the transfer of the Navigation to the Company. A report 
on the subject was submitted to the Lords Commissioners of His Majesty’s Treasury 
in July, 1911, and the matter has since been under consideration. An inspection 
was carried out in February for the purpose of defining the nature and extent of 
toe works necessary to put the Navigation into working order at present, and the 
Board were authorised in March to advance the sum applied for, subject to certain 
conditions which have not yet been agreed to by the Company. 


IMPEOVEMENT OE THE RlVEES BlAOKWATBE, BeIDE, AND StriE, AND CON- 
STEUCTION OE CuNNIGAE EnBANKMENT, CotJNTY WatEREOED. 

Schemes for the improvement of the above rivers, &c„ have been under considera- 
tion within the past few years, and an application from the Irish Government for a 
^ant in aid was refened to the Board by the Lords Commissioners of His Majesty’s 
Treasury in May, 1911 on which the Board submitted their report to their Lordships 
111 June._ Subsequently an application from the Suir Improvements Committee for 
a grant in aid of improvements on that river was referred to the Board and reported 
oiyu November, and later an appHcation from the Waterford County Council and 
Mr. P. J. Power, M.P for grants in favour of the Cunnigar Bridge and road for the 
improvement of the Rivers Blackwater, Bride, and Suir, and for the strengthening 
and repairing of the sea-front waU at Tramore, was referred to the Board Thl 

SrarfTd to to^nZtolpt 
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SHAN3T0N Navigation. 

The locks, lock gates, bridges, buildings, cranes, banks, towpaths, roads, wharves, 
jetties, piers, fences, drains, weirs, beacons, piles, buoys, and floating plant generally 
were maintained in good order and condition, and a quantity of 10,400 tons of material 
dredged during the year. 

The gratifying increase in the traffic on the Upper Shannon reported last year has 
been continued, the results during the past year being considerably better than for 
.the previous one. 

The total tonnage carried over the Navigation during the year was 94,444, showing 
a decrease of 5,056 compared with the previous year, but the falling off may be wholly 
attributed to the strike on the Grand Canal in October, 1911. 

The new bridge across the Shannon at Portumna, which is being constructed 
by the local authorities under Orders in Council made in 1910, has made considerable 
progress. It was necessary for the Board to issue notices warning all persons 
against interfering with the piling of the temporary structure provided for the 
^convenience of traffic during the process of demolition and renewal, and cautioning 
boats and other vessels as to their passage under the bridge. The cylinders 
to carry the new swivel bridge have been sunk in the bed of the river, and 
the Board had a careful inspection of the foundations made by their engineer, who 
reported the work as satisfactorily carried out. Two unfortunate accidents hap- 
pened to the contractor’s workmen during the process of sinking the cylinders, one 
of which involved loss of life. The Board’s diver was sent up from Limerick 
at the request of the contractors to recover the bodies and assist in putting the matter 
right. 

Hartley Bridge. 

Application was made to the Board by the County Surveyor for County Leitrim 
to approve plans for the construction of a new bridge across the Shannon, joining 
the Counties of Leitrim and Roscommon at Hartley, between Carrick-on-Shannon 
and Leitrim. After having the matter investigated, and some amendments made 
iii the design, to increase the waterway, the Board approved of the plan, subject to 
the submission of full details, and with the proviso that the work is to be carried out 
to the approval of the Board’s Inspector. Since the close of the year the Board 
have received information that the work is in progress. 


Arbitrations under “ The Railways (Ireland) Acts ” (1851, 1860, 1864). 

14 & 15 Vic., c. 70 ; 23 & 24 Vie., c. 97 ; and 27 & 28 Vic., c. 71. 

Arbitration has been applied for and arbitrators appointed in the following cases : — 
Great Northern Railway Company.— Lands required for purposes authorised by 
the Great Northern Railway of Ireland Act, 1911. 

Belfast Corporation.— Lands required under the Belfast Corporation Act, 1911. 


Inquiries into Tramway Projects. 

23 & 24 Vic., c. 152 ; 24 & 25 Vic., c. 102 ; 34 & 35 Vic., c. 114 ; 39 & 40 Vic., c. 65 
44 & 45 Vic., c. 17 ; and 46 & 47 Vic., c. 43. 

No inquiry was held under these Acts during the year. 

Land Improvement Act, 1864 ; Limited Owners’ Residences Acts, 1870, &c. 

27 & 28 Vic., c. 114 ; 34 & 35 Vic., c. 84 ; 40 & 41 Vic., c. 31, &c. 

No Provisional or Absolute Order has been made under these Acts during the 

''year. 
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APPENDIX (C). 

LOANS. 

CLASS (I).— LOANS SECURED ON UNDERTAKINGS. 

Housing of the Working Classes Acts, 1890 to 1908, No. 8 in Abstract, p. 92. 

During the year under report two applications, amounting to £1,130, were received 
under the Housing of the Working Classes Acts for loans to be secured on the under- 
takings, and one loan, amounting to £148, was sanctioned. Loans under these Acts 
are now made principally on the application of local sanitary authorities, and 
particulars of the applications from these authorities and loans made are given under 
Class (TI.) — Loans Secured on Rates. 


CLASS (II).— LOANS SECURED ON RATES. 

Loans to County Councils, omitting those for Lunatic Asylums, No. 9 i'a Abstract, p. 92.. 

The number of loans sought for the general purposes set forth in the Application 
of Enactments Order (Article 22) was thirty-five, and the amount applied for 
£76,269 8s. Id. Last year the apphcations numbered twenty-five, and the total 
amount sought was £54,698 10s. Od. Forty loans, representing £96,719, were sanc- 
tioned during the year. 

Lunatic Asylum Buildings, No. 16 in Abstract, p. 92. 

Ten applications for loans, amounting to £13,954 5s. 7d., have been received during 
the year. The apphcations numbered five last year, and the amount sought was 
£6,500. Eleven loans, amounting to £15,004, were sanctioned during the year. 


Housing of the Working Classes Acts, 1890 to 1908, No. 17 in Abstract, p 92. 

Twenty-three applications for loans under these Acts were made by Urban 
District Councils and Town Commissioners, the amount sought being £131,330, and 
20 loans, amounting to £118,812, were sanctioned. 

Public Health Acts, Nos. 19 and 36 in Abstract, pp. 92 and 94. 

The loans sanctioned under the Public Health Act of 1878 numbered 41, and 
reached in amount £114,940, as against the corresponding figures, 49 and £58,580, 
for the previous year. The following table contrasts the two years in detail : — 


Purpose. 

1910-1911. 

i 1911- 

1 

-1912 

Number of 
: Loans. 

Amount. 

Number of 1 
Loans. 

Amount. 

Water Works 

22 

£29,155 

23 

£52,755 

Sewerage, 

13 

21,205 

12 

60,067 

Buildings, &o., . . . . ' 

10 

6,060 

3 

768 

Streets, &c., 

' 4 

2,160 

3 1 

1,.S50 


1 49 

£58,580 

i 41 

£114,940 


The total amount of loans authorised for sanitary purposes since the passing of 
the Pubhc Health Act, 1878, stood at £4,109,474 on the 31st March, 1912, and the 
total amount issued at £3,967,501. The distribution of the sum authorised amongst 
different sanitary purposes is as follows: — 


Water Works ... 
Sewerage 
Buildings, &c. ... 
Streets, &c. 


£1,661,355 

721,284 

994,172 

732,663 

£4,109,474 


Labourers Acts, No. 21 in Abstract, p. 92. 

The Labourers (Ireland) Act, 1906, which came into operation on the 1st November, 
1906, transferred the administration of the loans under these Acts to the Land Com- 
mission. Up to the date of transfer the amount sanctioned from the commencement 
of the service was £3,626,493. 
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The amount sanctioned for each province was as follows : — 
Munster 

£1,714,361 

Leinster 

1,370,892 

Ulster 

456,028 

Connaught 

85,212 


£3T6’2M^ 


The advances made under the Acts in 1911-1912, on account of loans sanctioned 
before the 1st November, 1906, amounted to £2,253, bringing the total advanced to 
£3,466,748. 

Dispensary Buildings, No. 22 in Abstract, p. 92. 

Nine applications for an aggregate sum of £9,600 were received within the year, 
as compared with seven applications for a total sum of £5,670 last year. The sanctioned 
loans for the year numbered five, and the amount sanctioned was £5,460. 

Workhou.se Buildings, No. 23 in Abstract, p. 92. 

The applications for loans for Workhouse Buildings were seven in number, and 
amounted to £5,220. The number of loans sought last year was ten, and the amount 
£16,736. The sanctioned loans for the year numbered five, and the amount sanctioned 
was £4,171. 

Acquisition of Small Dwellings, No. 24 in Abstract, p. 92. 

Three applications for loans, amounting to £10,368, were presented during the 
year, and received Treasury sanction. 

Technical Schools, No. 25 in Abstract, p. 92. 

No application was received during the year for loans for the purpose of building 
Technical Schools. Two loans, amounting to £3,200, applied for before the commence- 
ment of the year, were sanctioned. 


CLASS (III).— LOANS SECURED ON LANDS. 

This class comprises, in addition to loans made to tenants for purchase of theii* 
holdings, in accordance with the provisions of the Land Act of 1870 (under which 
no advances are now made), the following loans, having for their object the improve- 
ment of land; — 


(n.) Loans for Arterial Drainage under 5 and 6 Vic., c. 89. 

(i.) Loans for Arterial Drainage -works under 26 & 27 Vie., c. 88, and loans made for the Maintenance of 
Arterial Drainage works (29 & 30 Vic., c. 49). ,. . , , 

(c.) Loans to “ Owners ” of lands for Improvements under 10 Vic., e. 82, and amending Acts ; and under 
sec. 19 of the Land Act of 1881 (44 & 45 Vic., c. 49). oo wi . » . = tt- 

(d.) Loans to Occupiers of lands for Improvements under sec. 31 of the Land Law Act, 1881 (44 & 45 Vic., 
c. 49). 


Arterial Drainage, Nos. 26-7-8, and 41 in Abstract, pp. 92 and 94. 

From 1842 to 1863 loans for Arterial Drainage were made under 5 & 6 Vic., c. 89 ; 
£2,082,052 was lent under this Statute, the greater part during and after the Famine 
of 1849 Of this amount £1,207,582 was remitted, and £874,447 repaid. The amount 
of principal outstanding, £23, was written off by the Public W^orks Loans Act, 1905. 

From 1863 loans for this purpose have been made under the Drainage and Improve- 
ment of Lands Act (Ireland), 1863, 26 & 27 Vic., c. 88, and amending Acts. The 
entire amount of such loans up to 31st March, 1912, is £854,642, including £6,136 
lent out of the Irish Church P\ind. tt- ^ -rv • 

The amount advanced to 31st March, 1912, under 29 & 30 Vic., cap. 49, for Drainage 
Maintenance is £63,912. 


Land Loans Services. 

The followina table gives (1) the number of applications for loans and the amounts 
issued Ze™ e LandZprivement Acts, 10 Vic., o. 32 ; 13 & 14 Vic c. 19 ; 29 & 30 
Vic c 40 &c No, 29 in Abstract, p. 94, in each year from 1847, when this service 
commenced, to 31st March, 1912 ; (2) similar information as to loans, under sec. 31 of the 
Land Law Act of 1881 (made principally to tenants), from 1881 to 31st March, 1912. 

The figures as to the last-mentioned loans should, strictly speaking, come under 
the head relating to them (pp. 36-7-8), but it has been considered desirable to present 
in one view the operation of both services, which have a common object. 
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Land Improvement Acts (10 Vic., c. 32, &c.), 

AND 


Land Law Act, 1881, Sec. 31 (44 & 45 Vic., c. 49). 



Land Improvement 
Act«. 


Land Improvement 
Acts. 

Land Law Act, 
1881. 

Year. 

No. of 
catioDS. 

AmoimtK 

issued. 

Year. 

No. of 
Applloa- 

Amounts 

Issued. 

No. of 
Appli- 
cations. 

Amounts 

Issued. 

1847, 

1,354 

y 

72,790 

1879-80, 

2,607 

£ 

(a) 224,810 



£ 

1848, 

571 

356,160 

1880-81, 

638 

(a) 786,659 

— 

— 

1849 

643 

379,836 

1881-82, 

401 

(a) 298,583 

1 — 

— 

1850, 

436 

250,324 

1882-83, 

451 

(a) 138,536 

5,682 

159,768 

1851, 

280 

145,653 

1883-84, 


tamKRAm 

1 - 

— 

1852 

164 

88,542 

1884-85, 

395 

(a) 122,519 

2,758 

211.503 

1853, 

154 

55,454 

1885-86, 

298 

(o) (6) 79,678 

1,855 

115,643 

1854, 

123 

49,293 

1886-87, 

219 

(a) (b) 59,192 

911 

75,442 

1855 

98 

35,180 

1887-88, 

181 


668 

50,759 

1856, 

108 

32,510 

1888-89, 

148 

(6)31,773 

613 

33,541 

1857, 

114 

31,674 

1889-90, 

189 

(6) 25,677 

850 

38.428 

1858, 

112 

35,524 

1890-91, 

213 

(6) 29,756 

737 

43,860 

1859, 

111 

29,334 

1891-92, 


(6) 30,804 

836 

41,566 

1860, 

135 

26,902 

1892-93, 

292 

35,871 

937 

42,645 

1861, 

154 

36,656 

1893-94, 

325 

32,321 

748 

41,182 

1862, 

184 

61,375 

1894-95, 

342 

33,080 

776 

36,360 

1863, 

138 

58,830 

1895-96, 

305 


708 

37,502 

1864, 

132 

58,430 

1896-97. 

303 

(6) 30,683 

729 

32,303 

1865 

90 

46,215 

1897-98, 

347 

34,016 

787 

32,677 

1866, 

98 

26,295 

1898-99, 

344 

38,677 

928 

38,943 

1867 

145 

39,180 


294 


625 

38,984 

1868-69, 

179 

64,973 


300 

34,464 

556 

28,517 

1869-70, ... 

166 

83,775 

1901-1902, 


39,149 

1 093 

34,181 

1870-71, 

159 

77,980 

llilil m 

584 

37,330 

1 190 

41,616 

1871-72, 

160 

82,555 


620 

37,658 

1 318 

48,874 

1872-73; ... 

223 

76,290 

1904-1905, 

569 

42,408 

' 919 

53,267 

1873-74, 

224 

99,572 


449 

35,499 

706 

36,264 

1874-75, 

245 

102,005 


481 

35,627 

619 

28,038 

1875-76 

265 

98,730 


569 

36,270 

717 

25,266 

1876-77 

218 

121,405 


676 

42,138 

800 

29,758 

1877-78 

278 

121,345 


799 

47,060 

810 

30,244 

1878-79, 

319 

125,370 


912 

54,511 

1,052 

36,267 



1911-1912, 

896 

58,478 

923 

45,255 


fa) Including Relief of Distress Loans. fb ) Inclufiug Loans under 19tli Section of the Land Law (Ireland) Act, 1881- 


Land Improvement Acts, 10 Vic., c 32, &c. 

The transactions under the Land Improvement Acts reached their lowest point in 
the number of applications in 1888-89. Since that year there has been a decided 
though not continuous increase. The number of applications received during the 
year 1911-12 was 895 under the Land Improvement Acts, a decrease of 17 as com- 
pared with the previous year. Of the applicants, 694 were purchasers under the 
Land Purchase Acts. 

The following particulars relate exclusively to loans under 10 Vic., c. 32: — 

Classification of loans under which works were commenced in 19li-12: — 


Class of Work. 

No. of Loans ! 
under which 
works were 1 
commenced. ; 

Amount 

Sanctioned. 

Average amount 
of each Loan. 

Drainage and other Works on Lands, 

1 8 

£ 

1,700 

£ 

212 

Farm Buildings, .... 

608 

56,670 

91 

Labourers’ Cottages 

10 

j 1,680 

168 

Mixed Loans — including Buildings 
and Works on Lands, . 

4 

1,555 

389 

Totals, .... 

630 

60,605 

- 

General average per Loan, 

i 


9C 
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The following table shows the certified expenditure on the various classes of work 
under loans completed during the year ending 31st March, 1912 ^ 

Field Works, 962 15 0 

Farm Buildings, 62,120 2 9 

Labourers’ Cottages, 2,994 9 10 

Scutch Mills, ....••••• — 

Planting for Shelter, — 

66,077 7 7 

The following table gives the number of Land Improvement loans made, and the 
sums issued in the several counties of Ireland up to the 31st March, 1912 : 


ScheduIjE showing the Number of Loans and Amounts issued from 
commencement of Act. 


province and County. 


Leinster. 

Carlow, 

DubUn, 

Kildare, 
Kilkenny, . 
King’s, 

Longford, - 
Louth, 

Meath, 

Queen’s, 
Westmeath, 
Wexford, . 
Wicklow, . 


Totals, 

Munster. 

Clare, . 

Cork, 

Kerry, 

Limerick, . 
Tipperary, . 
Waterford, 


Totals, 

Ulster. 

Antrim, 

Armagh, 

Cavan, 

Donegal, 

Down, 

Fermanagh, 

Londonderry, 

Monaghan, 

Tyrone, 


Totals, 

Connaught. 

Galway, 

Leitrim, 

Mayo, 

Roscommon, 

Sligo, 


Totals, 

Grand Totals, 


Total No. j 
of Loans 
: to 31 

Mar., ’ll. 1 

Amounts issued 
to 31 Mar., 1911. 

No. of 
Loans in [ 
year end- 1 
ing 31 1 
Mar., ’12, 1 

Amounts issued 
in year ending , 
31 March, 1912. 

Total No. 
of Loans 
.o3lMar., 1 
1912. 

Amounts issued 
to 31 Mar., 1912. 

302 

£ : 
117,931 

10 ' 

£ 

919 ' 

312 

£ 

118,850 

413 

110.992 , 

9 

1,270 , 

422 , 

111,262 

■ 511 

166,267 

20 . 

3,272 

531 1 

169,539 

568 

97,923 

61 ' 

4,141 ; 

629 1 

102,064 

325 

79,921 S 

8 ' 

975 1 

333 

80,896 

443 

189,660 ; 

12 1 

1,045 ! 

455 

190,705 

138 

51,007 

7 

618 ' 

145 

51,625 

637 

230,718 : 

16 , 

2,649 

653 

233,367 

549 

178,836 

16 

2,325 

565 

181,161 

445 

117,397 

16 

1,817 

460 

119,214 

643 

160,643 

39 

3,436 

682 

1,641,079 

435 

141,280 

34 

3,938 

469 

145.218 

5,409 . 

1,642,575 j 

247 1 

26,405 

6,656 j 

1,668,980 

648 

184,899 

11 

1,455 

1 

659 1 

186,364 

2,177 

501,402 

62 

5,154 

2,239 

506,556 

l’091 

497,830 

23' 

2,294 

1,114 

500,124 

l’676 

443,938 

68 

4,623 

1,744 

448,561 

1,622 

283,860 

1 131 ! 

- 10,221 

1,753 

294,081 

540 

116,322 

' 18 , 

2,196 

558 

118,518 

! 7,754 

1 2,028,251 

313 

! 25,943 

8,067 

2.054,194 

' 270 

141,832 

i 

i 2 

i 

i 133 

j 272 

141,966 

25 

23,873 

1 2 

; 85 

27 

23,958 

i 246 

58,325 

i' 6 

473 

262 

58,798 

354 

191,924 

1 0 

200 

; 354 

192,124 

230 

109,219 

: 3 

485 

i 233 

109,704 

295 

93,760 

7 

277 

i 302 

94,037 


83,265 

3 

288 

i 265 

83,543 

134 

47,646 

1 

24 

1 135 

47,670 

380 

155,290 

4 

717 

384 

166,007 

, 2,196 

906,124 

28 

: 2,682 

i 2,224 

907,806 

994 

407,520 

12 

1,650 

' 1,006 

409,170 

240 

78,469 

1 

11 

241 

78,470 


235,918 

3 

256 

565 

i 236,174 

574 

240,561 

7 

1,226 

581 

241,787 

335 

142,926 

9 

305 

344 

1 143,231 

2,705 

1,105,384 

32 

3,448 

, 2,737 

1,108,832 

■ 18,064 

8.681,334, i 620 

1 58,478 

1 18,684 

■ 5,739,812 
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Main and Thorough Drainage or other Field Works. 

The number of Land Improvement loans sanctioned for works of which thorough 
drainage or other field work forms the principal part, since the commencement in 
1847 to the 31st March in this year, is 8,498, for £3,780,842, and of this number 7, 
for an aggregate of £1,315, were approved during the year ended 31st March, 1912. ’ 


Planting Trees. 

Since the passing of the Act 29 & 30 Vic., c. 40, under which advances are made 
for this purpose, 155 loans, amounting to £37,105, have been made. No loan was 
sanctioned for this purpose exclusively during the current year. 


Farm Buildings. 

Under this head 8,992 loans have been sanctioned since the passing of the Act 13 & 
14 Vic., c. 19, the amount being £1,836,020. This includes 603 loans, for an aggregate 
of £56,900, approved during the past financial year. 


Dwellings for Agricultural Labourers. 

The number of loans sanctioned since the passing of the Act 23 Vic., c. 19, which 
fii’st authorised them, is 996, for £404,054, of which 10, amounting to £2,260, were 
approved in the year. 

Under section 19 of the Land Law (Ireland) Act, 1881, loans were made to tenant 
farmers, who, pursuant to the injunctions of the Irish Land Commission and as a 
condition attached to the fixing of a “ fair rent,” proceed to erect labourers’ dwellings 
on their holdings. Two hundred and sixty such loans, amounting to £15,275, were 
sanctioned under the Act since it came into operation, the instalments issued 
amounting to £13,880. 

This section became inoperative after the passing of the Acts empowering Local 
Authorities to borrow for the erection of labourers’ cottages. 


Loans to Tenants for Improvements of Holdings, or “ Land Law Loans.” 
Land Law [Ireland) Act, 1881, Section 31, No. 31 in Abstract, p. 94. 

The great body of loans to tenants for improvements are made under this Act. 
The number sanctioned during the year was 736, amounting to £44,845, the total of 
the sums issued during the year was £45,255. The total number of loans sanctioned 
under the section from the date of the Act to 31st March, 1912, is 22,072. The 
of the amounts sanctioned is £1,713,337, and the instalments issued 
amount to £1,508,632. 

The number of applications for loans lodged during the year 1911-1912 was 923, 
being a decrease of 129 as compared with last year. Of this number 247 were received 
from occupying owners who were disqualified by some feature in their application 
from proceeding under the Land Improvement Act. 
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The following table gives the distribution by Counties of the sums issued for all 
classes of work under the 81st section of the Land Law (Ireland) Act, 1881, from the 
passing of the Act : — 

Schedule showing the Number of Loans sanctioned and Amounts issued 
up to 31 st March, 1912. 


Carlow, 

Dublin, ; 

Kildare, 

Kilkenny, 

King’s, 

Longford, 

Louth, 

Meath, 

Queen’s, 

Westmeath, 

Wexford, 

Wicklow, 


Clare, 

Cork, 

Kerry, 

Limerick, 

Tipperary, 

Waterford, 


Antrim, 

Armagh 

Cavan, 

Donegal, 

Down, 

Fermanagh. 


Galway, 

Leitrim, 

Mayo, 

Roscommon, 


Number of Loans 
Sanctioned. 

Amounts Sanctioned. 

Total laaues. 






Year 

! 


Year 




Total 

To 3Ut 

ending 

Total i 

To 31st 

ending 





31st 


March, 


Issues. 

1911. 

Mareb, 

1912. 


1911. 

Mareb, 

1912. 

tioned. 

1911. 

March, 

1912. 




£ 

£ 

£ 

£ : 

£ 

£ 

217 

20 

237 

21,185 

1,640 

22,725 

17,695 

1,327 

19,022 

288 

8 

296 

36,915 

995 

37,910 

33,604 

920 

34,524 

327 

8 

335 

43,460 

955 

44,415 

37,450 

416 

37,866 

586 

38 

624 

42,975 

2,110 

45,085 

37,286 

2,407 

39,693 

345 

14 

359 

30,070 

900 

30,970 

26,585 

1,396 

26,981 

397 

11 

408 

32,965 

605 

33,570 

29,255 

530 

29,785 

-106 

5 

111 

13,720 

286 

14,005 

12,160 

262 

12,422 

448 

23 

471 

58,520 

1,820 

60,340 

51,981 

1,695 

53,576 

335 

26 

361 

29,255 

2,120 

31,376 

23,792 

1,743 

25,536 

472 

14 

486 

46,280 

1,226 

47,505 

39,664 

1,134 

40,798 

386 

28 

414 

30,590 

2,065 

32,655 

27,545 

1,925 

29,470 

360 

27 

387 

31,030 

1,580 

32,610 

26,837 

1,881 

28.718 

4,267 

222 

4,489 

416,965 

16,200 

433,165 

362,854 

15,636 

378,390 


44 

1,037 

76,005 

2,220 

78,225 

66,235 

1,935 

68,170 


61 

3,412 

269,225 

3,625 

272,850 

239,906 

4,342 

244,248 


16 

1,554 

107,030 

755 

107,785 

91,808 

766 



142 

2,613 

173,980 

7,866 

181,845 

154,071 

8,135 


2'284 
' 304 


2,439 

157,950 

8,346 

166,295 

143,048 

8,695 


27 

331 

23,455 

2,230 

25,685 

20,641 

2,280 

22,921 

10,941 

445 

11,386 

807,645 

25,040 

832,685 

715,709 

26,143 

741,852 


1 


13,860 

45 

13,905 

12,668 

42 

12,610 



8,435 

80 

8,515 

7,073 

115 

7,188 




51,155 

390 

51,545 

43,676 

431 

44,107 



306 

22,377 

75 

22.462 

19,967 

121 




156 

13,345 

200 

13,545 

12,129 

130 

12,259 

308 



19.100 

705 

19,805 

16,198 

808 



171 

13,715 

90 

13,805 

12,090 

122 




127 

9,500 

55 

9,555 

6,777 

— 


^ 307 

2 

309 

22,890 

165 

23,056 

18,829 

— 


2,428 

33 

2,461 

174,377 

1,805 

176,182 

149,297 

1,769 

151,066 

750 
' 667 

; 1,017 
! 651 

: 615 



58,645 

105 

58,650 

60,785 

1 345 

51,130 



41,105 

310 

41,415 

36,646 

, 321 

36,967 


1,024 

75,090 

555 

76,645 

65,068 

100 

■ 65,168 


50,210 

645 

60,756 

; 43,070 

587 


6 

621 

44,555 

286 

44,840 

1 39,948 

454 


3,700 

36 

3,736 

269,505 

1,800 

271,305 

I 236,517 

1,807 

237,324 

,j 21,336 

736 

22,072 

1 , 668,492 

44,845 

1 , 713,337 

11 , 463,377 

45,255 

1 , 608,632 
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The foUowing statement classifies, under heading of the different purposes for 
which loans are made, the expenditure to 31st March, 1912, in cases where the works 
have been completed : — 


Description of Work. 


Amount Expended. 


Total from passing 
of Act to 
31st March, 1911. 

For year ending 
31st March, 1912. 

j Total. 

Drainage, Fencing, Farm Eoads, and other Land 

£ 3. d. 

£ s. d. 

£ s. d. 

Works 

453,31'} 13 1 

729 13 4 

454,046 6 5 

Farm Houses and Offices, ... ... ' 

1,081,395 18 7 

; 50,013 12 5 

1,131,409 11 0 

Labourers’ Cottages, 19th section, ... ... ; 

14,588 8 0 

1 


14,588 8 0 

Laboirrers’ Cottages, 81st section, 

20,027 0 2 

744 15 11 

20,771 16 1 

Scutch Mills for Flax, ... 

698 13 6 1 

- 

698 13 6 


1,570,026 13 4 

51,488 1 8 

1,621,514 15 0 


The number of loans in which the amounts sanctioned have been expended and 
the works certified as completed on the 31st March, 1912, is 19,644. 


Class (IV). —Miscellaneous Loans. 

Glebe Loans, No. 33 in Abstract, p. 94. 

Nineteen applications for loans, amounting to £6,574, were received during the 
year, as compared with twenty-four applications, amounting to £12,610 13s. 4d., 
last year. The number of loans sanctioned was twenty, and the amount £9,597. 
The issues for the year amounted to £8,526. Since the passing of the first Act, in 
1870,^ 1,968 applications have been received. The following is an abstract of loans 
sanctioned on which issues were made wholly or in part to the 31st March, 1912, 
and in respect of which a total sum of £697,132 has been advanced : — 


Denomination. : 

No. 

Amount. 

Koman Catholic, 

Church of Ireland, i 

Presbyterian, 

Wesleyan and others, 

1,010 

323 

232 

105 

£440,810 

154,065 

77,275 

33,569 


National School Teachers’’ Residences, No. 34, in Abstract, p. 94. 

Twenty-six applications for loans, amounting to £6,211, were received during the 
year, ^i^d nineteen loans, amounting to £4,611, were sanctioned. Last year there 
were thirty applications, amounting to £6,785. The amount actuaUy advanced in 
he y©ar was £4,675. The total advances for loans of this class from the passing of 
the Act to the 31st March, 1912, amounted to £280,471 Is. Od., and the total number 
of sanctioned loans was 1,347. 
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National Schools and Training Colleges, No. 35 in Abstract, %>. 94. 

Two applications, amounting to £3,900, were received within the year. Last year 
three applications were received for a total sum of £400. One loan, amounting to 
£3,500, was sanctioned in the year for the erection of a National School. 


Class (V). — Ibish Chxtbch Ftind Loans. 

No loan or advance under previous loans was made from this fund during the 
year. 

Out of £1,269,933 advanced from the Irish Church Fund under the Relief of Distress 
Act of 1880, £1,099,856 has been repaid, £47,429 has been remitted, and of the balance 
(£122,548) outstanding, £106,876 is not yet due, £7,062 is regarded as irrecoverable, 
and £8,710 is in arrear. 

The rate of interest due on these loans is 1 per cent., but borrowers are allowed to 
redeem their principal liabilities on the basis of 3 per cent, interest. The principal 
cancelled by such redemptions now amounts to £28,353, including £589 in the present 
year. 


APPENDIX (D). 

REPORTS FROM HARBOUR MASTERS. 


Donaghadee Habboxjb, County Down. 

Return showing the Harbour Service for the Twelve Months ended 31at March, 

1912. 

Imports. 


1911. 

April, 

May, 

June,' 

My, 

August, 

September, 

October, . . 

November, 

December, 

1912. 

January, . . 
February, 

March, 


Total, 


Coal. 

Other goods. 



Tons 

No. of No. of 1 

Tons 

Tons. 

Vessels. 1 

Register, 

Tons. Vessels. ' 

1 Register. 

1,460 

1 

1 

7 

423 

70 1 

32 

1,255 

6 

357 



490 

4 

235 



750 

3 

460 



1,850 

9 

562 



1,440 

6 

388 



1,618 

8 

438 



1,055 

5 

256 



2,070 

8 

573 



1,165 

1 5 

340 



1,820 

i 9 

524 



160 

1 

57 



15,133 

71 

4,613 

70 1 

32 


Exports : — ^Nil. 
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The following table shows the total number and tonnage of vessels entering the 
Harbour during the year ended 31st March, 1912, as compared with the previous 
year : — 



1910 

1 

-11. i 

1911-12. 

Description. 

No. 

1 Tonnage. ! 

No. 

Tonnage. 

Trading Ve8.sels, ... 

94 

5,176 

71 

4,593 

Windbound, Stress of Weather, &c., ... 

47 

: 968 

64 

1,595- 

Yachts, ... 

67 

928 

49 

772 

Fishing Boats, ... ... ... , 

946 

; 2,838 

495 

2,150 

Total, 

1,144 

9,910 

679 

9,110 


The boats or yawls that fished out of this Harbour for the past year caught 878 
score of fish ; the amount of money realised was £611 10s. 4d. 

The Belfast and County Down Railway Steamer made seven calls. It landed on 
the pier about 346 passengers and took about the same number away. 

Owing to the coal strike only one cargo of coal was imported in March, 1912. 

Kingstown Harbour, County Dublin. 

Nothing has occurred during the last twelve months which calls for special comment. 

The fairway has been kept clear for the Mail Steamers. 

There have been exceptionally few heavy gales of wind during the year. 

The Harbour has been used as a harbour of refuge by considerably more steam 
vessels, but by slightly less sailing vessels, than last year. 

There were no casualties of any importance. 


Return of Fishing for year ended 31st March, 1912. 


Month. 

Herrings, 
No. of 
Mease. * 

Other 

Fish. 

Cwts- 

Value. 

1911. 









£ 

s. 

d. 

April 

_ 

248 

409 

9 

0 

May 

_ 

140 

184 

0 

0 


5 

130 

238 

9 

0 


25 

90 

135 

U 

0 

August 

8 

145 

247 

10 

0 

September 

20 

170 

310 

5 

0 

October 

3 

180 

255 

10 

0 

November 

6 

301 

465 

0 

0 

December 

- 

262 

355 

5 

0 

1912. 






January 

-■ 

244 

356 

0 

0 

February 

- 

164 

226 

10 

0 

March 

- 

139 

190 

0 

0 

Totals 

67 

2,208 

3,371 

18 

0 


"A mease represents 635 fish. 


The Imports for the year ended 31st March, 1912, were as follows : — 


Goods. 

Tons. 

Goods. 

Tons. 

Coal and Coke 

74,098 

Ivon Rails and Chairs 

i 816 


180 

Cement ... 

1 529 

Lead Ore 

400 

Bricks 

j 148 

Sleepers 

1,535 
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Retuen of tonnage and number of Vessels using Kingstown Harbour during the 
year ended 31st March, 1912. 
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as compared with 15s. 8-Jd, for last year, an increase of 8d. per cleeve. A cleeve may- 
be taken as representing about 10 stone weight. 

The falling off in this fishing may be attributed partly to scarcity of the fish, 
but chiefly to the fact that many of the boats are lying idle throughout the year 
OAving to the want of crews ; moreover, these boats also engage in the herring 
fishing during the season. 

The following table shows the number and tonnage of vessels entering the harbour 
during the year ended 31st March, 1912, as compared with the previous year : — 


Description. 

1910-11. 

1911 

-12. 

No. 

Tonnage. 

No. 

Tonnage. 

Cargo vessels, . , 

31 

1,969 

32 

1,056 

Windbound, &c,, 

5 

252 

2 

132 

Fish Carrying, 

4 

619 

5 

1,130 

Yachts, 

30 

226 

14 

l48 

Fishing boats, 

163 

4,263 

195 

4,335 

Totals, 

233 

7,329 

248 

6,801 


Ardglass Harbour, County Down. 

The herring fishing began on the 9th May, 1911, and ended on the 14th October, 
1911. The total quantity captured during that period was 30,053 mease, being 
1,583 more than the previous year, while the money realised for the same was 
£15,746 7s. 6d., as compared with £14,958 10s. 6d. in 1910-11, or £787 17s. Od. more. 
The fishing was regarded as very satisfactory, and an improvement on previous 
years. The herrings were of good quality, and commanded a fair price during the 
season. No doubt that is owing to the herring curing taking on at this harbour. 
No mackerel were cured, the fish being too small. 

The boats fishing during the year were 13 motors, 25 steam drifters (mostly Scotch), 
and 62 sailing boats. 

There was no line fishing and very little trawling, a few small Portavogie boats 
only being engaged. 


Return showing the Shipping of all kinds to and from the Port of Ardglass for the 
year ended 31st March, 1912. 


Imports. 


No. of sailing 

No. of steamers. 

Registered 

Cargo. 

vessels. 

1 

tonnage. 

Tons. 

Goods. 

3 

22 

1,129 

i 

2,818 

516 

300 

Coal 

Salt 

Bricks 


Exports. 


No. of sailing 

No. of steamers. 

Registered 

Cargo. 



tonnage. 

Potatoes. 

Herrings. 

1 

1 

i 46 

4,536 

7,597 tons 

11,135 barrels. 
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Dtomoee East Harbour. 

The spring and summer herring fishing commenced on the 1st of May and ter- 
minated on the 28th of June, and the autumn and winter fishing commenced on 
the 25th of September and terminated on the 27th of January. 

The import of coal was 1,862 tons, being a decrease of 213 tons under that of last year. 
The other imports were: — Salt, 36 tons; sa^vn boards, 6 tons; bricks, 2 tons; 
sewer pipes, 4 tons. 

The exports were 23 tons of turnips. 


Return showing the Harbour Service for the Twelve Months to the 31st March, 

1912. 

Shipping: — Tonnage entering the harbour to discharge or load — 28 vessels, 922 tons. 
Cargo vessels entering the harbour for shelter: — 1 vessel, 14 tons. 

Boats engaged fishing off this harbour: — 14 English, 69 Scotch, 3 Manx, and . 
19 Irish ; total 105. 

Fishing boats entering the harbour for shelter: — 30 Enghsh, 6 Manx, and 20 
Irish ; total 56. 

Tugboats and yachts entering for shelter: — Tugboats, 1 ; yachts, 8 ; total 9. 

Fish captured and price: — Herrings, 5,161 crans, at 17s. 3d. per cran ; total, 
£4,451 7s. 3d. 

Trawl and other fish : — 679 cwt., at 5s. 6d. per cwt. ; total, £186 14s. 6d. 

Shell fish :— Lobsters, 281 dozen, at 9s. lid. per dozen ; total, £139 6s. 7d. Crabs, 
266 dozen, at 2s. lid. per dozen, total, £38 15s. lOd. 


APPENDIX (E). 


NATIONAL AND ANCIENT MONUMENTS. 

Irish Church Act, 1863, 32 & 33 Vic., c. 42 ; Ancient Monuments Protection Act, 1882, 
45 & 46 Vic., c. 73 ; Ancient Monuments Protection Act, 1892, 55 & 56 Vic., c. 46 ; 
and the Irish Land Act, 1903, 3 Ed. VII., c. 37. 

The following buildings, vested in the Board under the Irish Church Act, have 
been repaired and some necessary works of protection carried out: 

Howth Abbey, County Dublin. 

Group of Churches at Kilmacduagh, County Galway. 

St. Columba’s House, Kells, County Meath. 

Kilconnell Abbey, County Galway, 

Killiney Church, County Dublin. 

The Abbey of Newtown, Trim, County Meath. 

Dromiskin Round Tower, County Louth. 

Shrule Church and Abbey, County Mayo. 

Ullard Church, County Carlow. 

St. Mullin’s Monastery, County Carlow. 

Inishmaine Abbey, County Mayo. 

Quin Abbey, County Clare. 

Ross Abbey, County Galway. 

Athassel Abbey, County Tipperary. 

Jerpoint Abbey, County Kilkenny. 

Aghowle Church, County Wicklow. 
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Sleaty Churches, Queen’s County. 

St. Ronan’s Church, Roscrea. 

Clondalkin Round Tower, County Dublin. 

Raymunterdoney Church, County Donegal. 

The Monastery, Great Skellig Rock, County Kerry. 

Dunbrody Abbey, County Wexford. 

Clare Abbey, Ennis, County Clare. 

Canon Island Abbey, County Clare. 

Glendalough, County Wicklow. 

Devenish Church and Round Tower, County Fermanagh. 

The structures vested in the Board under the Acts of 1882 and 1892 which have 
been repaired during the year are as follows: — 

Newgrange Tumulus and Dowth Moat, County Meath. 

Dromcliffe Church and Round Tower, County Clare. 

Ennis Abbey, County Clare. 

Mellifont Abbey, County Louth. 

Yellow Steeple, Trim, County Meath. 

Staigue Fort, County Kerry. 

Structures on the Dingle Promontory, County Kerry. 

The Grianan of Aileach, County Londonderry. 

Duleek Priory, County Meath. 

Sherkin Island Abbey, County Cork. 

Baltinglass Abbey, County Wicklow. 

Kill o’ the Grange Church, County Dublin. 

Inisbofin Abbey and Church, Lough Ree, County Westmeath. 

Sligo Abbey, County Sligo. 

Strade Abbey, County Mayo. 

Structures on Slieve-na-calliagh, County Meath. 

The Earthworks on Wardstown Hill, County Meath. 

St. Feighan’s Abbey, Fore, County Westmeath. 

Donegal Castle, County Donegal. 

Castledermot Abbey, County Kildare. 

Askeaton Abbey and Castle, County Limerick. 

St. Mary’s Church, Gowran, County Kilkenny. 

Kilmallock Abbey, County Limerick. 

Several structures were offered by the Estates Commissioners under Section 14 
of the Irish Land Act, 1903, and the Board have agreed to accept the guardianship 
of the following: — 

Stone Circles, Pillar Stones, &c., on the estate of Count de Salis, County 
Limerick. 

Kilgobbin Cross, County Dublin. 

In addition to the above they have agreed to accept two ancient monuments 
offered by the Estates Commissioners in 1910, namely, Ballinahow Castle, County 
Tipperary, and Rathumney Castle, County Wexford. 

Tlie monuments offered by private owners to the Board for vesting are two in 
number, in neither of which the existing remains are of sufficient importance for 
vesting in the Board, viz., Clogrenan Castle, County Carlow, and Delvin Castle, 
County Westmeath. 

The total number of monuments which the Board have agreed to accept from the 
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Estates Commissioners under the provisions of Section 14 of the Irish Land Act of 
1903 is fifteen. Of these the vesting orders have been completed in four cases, viz : — 
Kilmallock Abbey, County Limerick, 3rd Februaiy, 1910. 

Inisbofin Abbey and Church, County Westmeath, ioth February, 1910. 

Arboe Abbey and Cross, County Tyrone, 26th May, 1910. 

Laughanstown Crosses and Cairns, County Dublin, 9th June, 1910. 

In the first two cases necessary works of repair and maintenance have been carried 
out. No works of any importance are required at the two latter cases. 

Detailed particulars of the works carried out at Kilmallock and Inisbofin, with 
a full description of each of these structures, are given in the body of this Report. 


THE ECCLESIASTICAL REMAINS AT GLENDALOUGH, CO. WICKLOW. 


By Robert Cochrane, LL.D., I.S.O., F.S.A., F.R.l.B.A. 

This interesting group of early ecclesiastical remains were amongst the first vested 
in the Board of Works under the provisions of the Irish Church Act of 1869, 32 & 33 
Vic., c. 42, and comprise “ The ruins of the Seven Churches, with the Round Tower, 
stone crosses, and other ecclesiastical buildings and structures in the townlands of 
Lugduff, Camaderry, Derrybawn, and Brockagh, and Parish of Derrylossery, in 
the County of Wicklow.” 

At Glendalough we have one of the most important groups of early Christian 
remains to be found in Ireland. The patron saint and founder is St. Kevin, who 
was buried here in 617.'"-' The “ Valley of the Two Lakes ” is closed in on three sides 
by mountain ranges. The western end of the vaUey was known at that time as the 
“ Desert ” of Glendalough, and it is recorded that there the saint lived as a hermit, 
until a cell and oratory were built for him on the southern shore of the Upper Lake, 
the site of which, with remains of a later date, may still be seen. This settlement 
was the beginning of a religious centre where other ecclesiastical institutions were 
gradually established, until it eventually became a diocesan see and a cathedral city. 
A monastery was founded here, of which St. Laurence O’Toole, “ Successor of St. 
Kevin,” was Abbot in 1162, when he was appointed Archbishop of Dublin. 
{Annals of the Four Masters). 

The city was frequently plundered by the Danes, and was burnt six times between 
1017 and 1163, after which it was left desolate for many years, f 

In 1198 Thomas was Abbot of Glendalough, as appears from a bull issued to him 
by Innocent III. There is a record of a grant by King John of the “ Abbey of Glen- 
dalough ” to “ Thomas the Abbot,” and of a grant made to the archbishop and his 
successors, giving power to nominate the bishops of Glendalough. The Lord 
Lieutenant, Count Richard (Strongbow), confirmed the grant of the “ Abbey and 
Parsonage of Glendalough ” to Thomas the Abbot. 

In 1214 the diocese of Glendalough was joined to that of Dublin, William Piro, 
who died in that year, being the last Bishop of Glendalough, though the separate 
bishopric appears to have been revived in 1481, when Denis White was appointed 
to the See of Glendalough by Pope Sixtus IV. He seems to have resigned in 1496-7, 
and was replaced by Ivo Ruffi, who in 1500 was succeeded by Francis de Corduba. 

The native Irish (O’Byrnes and O’Tooles) agitated for many years for an Irish 
bishop of Glendalough, and though they were only partially successful, _ there 
is evidence to show that many of the archdeacons were of the O’Byrne family, as 
that office was held by Geoffrey O’Byrne in 1487, and three of his six immediate 
predecessors were of that name. The historical records of Glendalough and the 
“Life of St. Kevin” are dealt with very fully by Canon O’Hanlon inVol. VI., 
pp. 28-90 of his “Lives of the Irish Saints.” 


* In the Martyrology of Qor)han this Saiat’s name k given as Coemgen, Kevin, Abbot of Glenn da locha, 
the date of his death as 618, and his festival 3rd June. , , , , i 

tThe following dates, as bearing more directly on the vicissitudes of the settlement, may be recorded 
A.b. 770 destro’yed by fire; 830, 833, 835 and 866, plundered, sacked _ and burned by the_ Danes; 86_6 
the Abbot Daniel died. Then there are records of anchorites having died_ in 9o3, 95o, 9;^ and 9bo, 
which indicate that the eremite cult had flourished long after St. Kevins time. In 97/ the Danes agmm 
plundered t!ie town and abbey. In 983 tlie termon lauds were plundered by tlie native Irish, and in 
1176 it was ravaged by the Anglo-Normans. In 1177 a bridge and mills in the town were swept 
away by a flood in the river. The crowning disaster was in 1398, when the English forces destroyed 
the city, after which it remained a ruin to the present day. 
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Teampul-na-Skellig and St. Kevin’s Bed. 

(Drawings Nos. 1 and 2.) 

This is the earliest site mentioned in the life of St. Kevin, and is situated on the 
southern shore of the upper lake, where a cell had been formed for the hermit with 
an oratory adjoining. It is in a slight hoUow between two cliffs which rise sheer 
from the water, and is difficult of access save by boat. 

The approach from the landing place is by a flight of stone steps leading to the 
north-east corner of the artiflcially levelled platform on which the little church or 


Teampul-na-skellig. Plan of Chukch and Sureoundings. 




Teamptjl-na-Skellig. The East Window. 

oratory stands. This platform is about twenty feet above the lake, and is but slightly 
wider than the building it supports ; a retaining wall, three feet south of the church, 
serves to sustain the mountain slope above. 

The church is 25 feet long by 14 feet wide, and the walls are 2 feet 6 inches to 
2 feet 6 inches thick, except the northern wall, which is 3 feet. The site was almost 
entirely covered by the debris from the mountain side when repairs were put in hand, 
and when it was cleared the stones of the east window were found and replaced as 
at present. See Fig. 1 for measurement of church ; Fig. 2 shows east window. 

The west doorway of the church is formed of large granite blocks, without orna- 
ment, and having inclined jambs. The lintel, a massive piece of granite 3 feet 1 inch 
long, 2 feet 3 inches wide, and 12 inches thick, lies near, and has a drip course, cut 
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in the solid, 10 inches long, 3-|- inches wide, and projecting 3 inches. The east window 
is of later date, and has two lights, 2 feet 9 inches by 5^ inches, the heads of which 
are cut out of one stone. The only other feature is a small aumbry in the south 
wall, but two granite quoins, similar to those belonging to the east window, are lying 
inside the church. 

Twelve and a half feet west of the church door another flight of steps commences, 
and a retaining wall sustains a second platform now several feet higher than the 
first. This retaining wall, partly destroyed, evidently bounded the west and south 
sides ; another wall marked the north side and held up the outer portion of the 
platform. 

Beyond the flight of eight steps a flagged causeway, sunk below the level of the 
platform, is continued as shown on Fig. 1. This causeway has only recently been 
uncovered, and in the ground at either side may be seen a black layer of ashes and 
charcoal. This layer is from 3 to 9 inches thick, and extends for a distance of 12 to 
13 feet along the causeway. It is 27 inches above the level of the causeway and 
4 feet below the present surface. 

The presence of so much charcoal seems to indicate the existence of former build- 
ings of combustible materials which had been burned. The platform may have 
supported stone-built cells of v^hich the heavy landslips from the mountain side have 
swept away all traces. 

In the interior of the church and outside the east end there are several plain grave 
slabs, and with those in the latter position, which is indicated on the plan Fig. 1 , arc 
three small crosses, one of which is incised with a two-line Latin cross rising from a 
base formed of four concentric squares, and decorated with three concentric circles 
at the centre and two on each of the arms. These patterns are more fully described 
in the chapter on memorial slabs and crosses, p. 73, of which there are many most 
interesting examples at Glendalough. See Pig. 71, p. 77. 

In the cliff, a short distance to the east of the church and about 27 feet above the 
lake, is the small and partly artificial excavation known as “ St. Kevin’s Bed,” and 
traditionally assigned to the Saint as the cell occupied by him during his hermitage. 
Its dimensions are 4 feet 2 inches wide and 3 feet 7 inches high at the centre, the 
entrance and inner end being 2 feet 6 inches wide and 3 feet 3 inches high. The total 
depth is 6 feet 9 inches. 

It is recorded that St. Laurence O’Toole, after he left Glendalough and became 
Archbishop of Dublin, often returned to this cell to spend Lent. 


Rbefert Church. 

(Drawings Nos. 3 to 8.) 

Reefert Church is situated at the south-east corner of the Upper lake, near the 
brook which flows down from Lugdufi Mountain. 

The name Reefert is popularly understood to be derived from Righ and Fearl, 
the former denoting a king or sovereign, and the latter a grave or tomb ; but the 
words have other significations. It has, however, been always regarded as the 
burial place of the chieftains of the district. The structure has been described as 
Disert Caemhghin (Dysert Kevin), the church erected for the saint by his followers 
at the time when, he had again retired to his cell and oratory after founding the 
monastery further down the valley. It is probably the beautiful church * built 
to draw him from his hermitage on the clifi over the lake. The graveyard sui- 
rounding it contains interesting examples of the ancient form of sepulchral monu- 
ment used in the district, and some ancient slabs and crosses which w’ill be d^cribed 
further on. It was the burial place of the O’Tooles, chieftains of the district, and 
of the more ancient clans wLo inhabited it before the 0 Tooles obtained possession, 
of it. The latter are said to have belonged originally to the district now known as 
County Kildare, out of which they were driven at the Anglo-Norman invasion. It 
should, however, be remembered that they must have had a footing in Glendalougu 
earlier, as one of the clan— Laurence O’Toole, afterwards Archbishop of Dublin, was 
abbot and bishop of Glendalough in A.D. 1162, and a former abbot named Toole 
O’Cathail died A.D. 1006. The district had formerly been in the occupation of a 
faro.ily named Maic Giola Mo Colmack, vLose chieftains used Reefert as their burial 
place before the time of the O'Tooles. 

•Referred tu in “Life of St. Kevin” in Coigiin's “Acta SHnctorum Hiberni®.” 
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The church consists of nave and chancel, the former measuring 29 feet 1 inch in 
length and 17 feet 3 inches in width, and the latter 13 feet on the north wall and 12 feet 
10 inches on the south. The arch between the nave and chancel is 7 feet 11 inches 
wide, which is the full width of the chancel. The voussoirs are formed of regularly 
cut blocks of granite, 15 on each face, the western having a very narrow key stone. 
The walls of the nave are 2 feet 11 inches, and those of the chancel 2 feet 5 inches 
in thickness. See plan of church, Fig. 3. 

As usual in such churches the entrance is in the west gable ; it is of the same early 
type of which the doorways of the cathedral and St. Mary’s church are examples. 



JO/K,- 


Plan op Reefeet Chuech. 

It has a flat lintel and sloping jambs, and is 2 feet 8 inches in width at the base and 
2 feet 6^ inches at the top. The height is 6 feet inches, and the jambs are formed 
of blocks of dressed granite squared on the face and beds. The lintel is 3 feet 9 inches 
in length and 1 foot 3 inches in height, the full thicloiess of the wall. The lower 
block of the right-hand jamb has the commencement of a sunk architrave. It will 
be seen from an inspection of the drawing (Fig. 7) that the sinking starts at 10 inches 
from the ground, is 4i inches in width, and 5-i inches from the angle of the jamb ; 
the depth of the sinking is half an inch. In the opposite jamb is a similar stone, 
but it is now the second from the ground, while the stone below it has the sinking 
carried from top to bottom. This suggests that some interruption occurred in the 
continuity of the work, or that there has been a reconstruction of the doorway in 
which the stones exchanged places. Similar, but ruder sinkings may be seen at the 



f/a 4'‘ 


. . r. . f - ^ 

Reefeet Chuech. — South Elevation. 

foot of the chancel arch and doorway of the little church of St. Keiran, the remains 
of which are situated near St. Kevin’s church. These attempts at the formation 
of a rude architrave are suggestive, and worthy of close investigation. 

The nave was lighted by two small round-headed windows in the south wall and 
the chancel by a single light in the east gable ; the south windows are 2 feet 3 inches 
in height, and have the heads cut out of single stones. The width of each is 10 inches 
externally and 2 feet 2-i- inches internally. The east window is of similar construction, 
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but 3 feet in height and 5| inches wide, splaying internally to 18 inches. There 
is a small recess 15 inches wide, 19 inches deep, and 9|- inches high in the south wall 
of the nave near the chancel arch. All these features of construction are indicated 
on the drawings, Nos. 3 to 8. 

Trinity church (drawings 44 to 50), at the north-east of the valley, is said to be of 
the same period as Reefert church, though the masonry in the walls of the latter is 
not as good as in Trinity or any of the other churches. The plan is similar omitting 
the later western addition to Trinity, and the dimensions of each, as follows, 
are closely approximate : — 

Reefert — Nave 29' 1"X17' 3", chancel 13' 0"X7' 11". 

Trinity- „ 29' 6" X 17' 6", „ 13' 6"X9' 0". 

In Trinity church the jambs are dressed, and the arch stones are properly radiated, 
but there is no attempt at ornament such as is to be seen on the jambs of the door- 
way at Reefert. It must not be inferred, however, from the absence of ornament at 
Trinity that it is earlier than Reefert or, as is too frequently taken for granted, because 



REErERT Church. 

Fig. 5. Longitudinal section looking south. Fig. 6. Cross section, showing 
chancel arch, looking east. 



Reefert Church. 

Fig. 7. IVest elevation, showing doorway.’ Fig. 8. East elevation, showing chancel. 

a certain thing is not done at a stated time and place, that the builders did not know 
how to do it. At Reefert, as at Trinity, there are projecting bracket stones at each 
side of the gables near the roof level for the purpose of supportmg the timbers or 
securing the covering of the roof. These projecting stones were not required where 

pilasters or antae were used. ^ ^ ■ 4-;^„r.A 

^ It is believed by Petrie that this church, founded in the time of St. Kevin, continued 
to be a monastic church until later times. There is no trace of monastic buildings 
within the space which now marks the extent of the ancient graveyard, but there are 
indications of an ancient settlement immediately adjoining. , . ^ 

On the north bank of the river, opposite Reefert church, are the foundations of a 
presumably ecclesiastical building with a small triangular space at the north side 
It is orientated approximately, and burials have taken place in it. The few remainmg 
quoins are of dressed granite and the jambs of the south door are of slate The 
walls are 2 feet 9 inches thick, and at the west en^d have a present height of 3 feet 
The doorway is 2 feet 6 inches wide, and is near the south west comer The church 
is 20 feet 6 inches wide externally, and the length is uncertain owing to the 
of the east end, but was about 36 feet. Two little mde crosses are fixed in the west 
waU, and probably mark later burials. 
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St. Kevtn-’s Celt- 

A short distance to the west of Reefert church are the remains of a roughly circular 
stone hut, the existence of which is but little known. The site is a lofty spur of the 
mountain jutting out and giving a view over the lake and down the valley. The 
walls are 2 feet 9 inches to 3 feet in tnickness and vary in height from 1 foot 3 inches 
to 3 feet. The diameter inside is 11 feet 3 inches from east to west and 10 feet 6 
inches from north to south, a portion of the wall to the south-west is faced with stones 
3 to 4 inches thick set on edge, the largest is 3 feet long and 2 feet over the ground. 
The narrow doorway is on the east, looking down the valley ; a tree has displaced the 
stones of the north Jamb, but the other jamb is uninjured for 2 feet 6 inches in height. 
The walls of the hut batter on the outside and shghtly overhang on the inside, and 
although there is no other indication of how it was roofed, it is probable that the 
roof was of stone, built on the beehive plan, and similar to those of the early monastic 
settlement on Skellig Michael Island, in county Kerry. The remains are traditionally 
called St. Kevin’s cell, and may be the hut stated in his life to have been built in a 
narrow place between the mountain and the lake. The interior seems to have been 
cleared at some remote period, and a small rough cross erected in the centre probably 
denotes a burial. The fragment of this cross now standing is 20 inch^ above the 
ground. 

An ancient track leads to this cell from the direction of Reefert, the last 140 feet 
of which are very steep, and there are stones scattered about, the remains of the 
rude steps in the ascent. This stone-built cell should not be confounded with the cell 
in the natural rock already described, and also associated with, the name of St. Kevin.. 

The Caher. 

Near the eastern shore of the upper lake, not far from Reefert church, and about 
midway across the valley, are the remains of a stone fort very similar in construction 
to those in the west of Ireland. It is much dilapidated owing to the usual causes — 
removal of stones, growth of trees, and the depredations caused by rabbit hunters. 
It was built in dry masonry composed of thin slabs of stone of the mica schist formation 
laid horizontally and carefully fitted in the manner seen at Staigue and elsewhere. The 
walls vary from 8 to 10 feet in thickness and are now about 4 feet in height. The- 
outside diameter is 67 feet. On the east side four or five small flags may be noticed 
set vei-tically in the face of the wall. The position of the entrance is not evident, the- 
only gap is in the south-east side. This Caher and the circular stone huts, of which 
there are traces, are evidence of a very early occupation of the valle}''. 

St. Mary’s Church. 

(Drawings Nos. 9 to 13.) 

This building was erected a short distance north-west of the graveyard in which 
the round tower is situated, and is dedicated to the Blessed Virgin. Dr. Petrie was 
of opinion that this was the earliest church erected in the lower part of the valley. 
It may not be quite as early as Trinity church. 



St. Mary’s Church. Ground Plan of Nave and Chancel. 

The nave is the older part, the chancel being an addition. The nave measures- 
32 feet in length, and is reduced in breadth from 19 feet 11 inches at the west gable 
to 19 feet 5 inches at the chancel end of the nave. (See Fig. 9.) The masonrj' in 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1911-1912] COMMISSIONERS OF PUBLIC WORKS IN IRELAND 


51 



St. Mary’s Church. 

^ West elevation, showing doorway. 



St. Mary’s Church. 

Details of west doorway. Fig. 11. Interior elevation. Fig. 12. Exterior elevation- 
Fig. 12a. Ornament on underside of lintel of doorway. Fig. 13. Plan, and 
external elevation of east window, with enlarged detail of fret ornament on hood 
mouldings. 
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the west gable is of two periods ; there is a great diSerence in the massive close jointed 
work of the masonry in the lower portion and the rougher work above it. (See Fig. 10. ) 
The walls are from '3 feet 2 inches to 3 feet 7 inches in thicloiess, and have an external 
slope or batter of IJ inches up to a height of 6^ feet and the side walls lean slightly 
inward. The east and west walls are 3 feet 2 inches thick. The doorv^ay in the 
northern wall is a later insertion. The massive west doorway (see Figs 11 and 12) 
is 6 feet 7 inches in height, and is 2 feet 11 inches wide at the sill tapering to 2 feet 
6-^ inches at the lintel. The siU and lintel are each in a single stone, and each jamb 
is formed of three blocks ; all these are of granite, and extend through the entire 
thickness of the wall. This doorway presents some curious features, such as the 
pattern cut on the soffit of the lintel ; this is a diagonal cross or saltire formed of three 
sunk lines circularly expanded at the centre and ends (a similar pattern repeated 
four times may be seen on a memorial slab now preserved in St. Kevin’s House). 
Another feature is the early form of architrave cut on the lintel and jambs ; this is 
5 inches wide at the top, widens to 8 inches at the bottom and stands out yV uich. 
A line is cut on the lintel and returned at the ends, over the architrave, thus suggesting 
an incipient hood. Internally the doorway has a singular feature in the shghtly 
sunk mouldings on the middle stones of the north jamb. (See Fig. 11). These 
extend for a length of 2 feet 4 inches, and consist of a small roll on the edge and a 
fillet and chamfer on the flat, the full width being 2^ inches. There is also a trace of an 
architrave line on the upper stone of the south jamb. The sill also is noteworthy in 
being wider than the thickness of the waU, and having its upper surface brought to 
this thickness by a rebate at each side. 

All the stones of this doorway are very closely jointed and carefully surfaced. 
The internal face of the south jamb is extensively flaked ofl, and here as well as in 
the south-west angle of the nave the effects of Are are observable. 

The height of the side walls and commencement of the slope of the roof is marked 
on the west gable by a string course 11|- feet above the door siU, and this string is 
not horizontal, but slopes as much as 5 inches towards the south. The south window 
is 3 feet high by 10 inches in width, round headed and splayed. It has a small hood 
moulding above. Only the piers of the chancel arch remain ; they are plain, and rest 
on a small chamfered plinth. 

There is a peculiar depression in the face of the nave waU about 3 feet west of the 
chancel, and 12 feet above the floor level, the position in which a rood beam would 
be placed in later times. In the external face of the south wall there is a deeply cut 
horizontal groove 1-| inches wide and 7 feet 3 inches long. It is 10 feet above the 
ground, and ends 4 feet from the south-east angle of the nave. It was intended to 
take the covering of an abutting roof which has disappeared. 

The chancel, which is of later date and is not bonded into the nave, is 20 feet 4 
inches in length, and is of the uniform width of 17 feet 7 inches ; it contains the base 
of an altar, now formed of rough stones, 6 feet 2 inches long by 3 feet 6 inches wide, 
and placed 1 foot south of the centre. On the altar is placed a bullaun stone, the 
hollow of which is 10 inches in diameter and 3^ inches deep. The masonry of the 
chancel exhibits careless construction, the offset or base at the west end being sloped 
as much as 7 inches out of the horizontal in the width of 23 feet. 

The east window measures 3 feet 3 inches by 11 inches, and is round headed and 
splayed to 3 feet 11 inches inside. The jambs have a chamfer and V groove, and there 
is a hood moulding ornamented with a fret pattern and ending in animal heads almost 
worn away. (See Fig. 13.) The external jambs and hood of this window are formed 
of the same kind of stone as that used in the mouldings of the chancel arch and east 
window of the cathedral, viz., a soft fine grained granite of this locality. 

In the chancel are two ornamental slabs of mica slate incised with crosses of simple 
design and around the church are a number of graves having horizontal stones and 
erect slabs or crosses at the head. Some of these also bear crosses, and are noted 
under the heading of ornamental stones. See Figs. 87-92, page 77. 
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The Round Tower. 

(Drawings 14 to 16.) 

The Round Tower is situated 140 feet north-west of the cathedral, and on shghtly 
higher ground. Its external diameter is 16 feet above the first offset over ground 



The Round Tower at Glendalough. 

Fig. 24. Showing position of doorwaj’’ and small square aperture near the base. 

level, tapering to about 13f feet below the base of the conical roof ; internal diameter 
8 feet 10 inches. Its totai height is 103 feet above the foundations, including the 
three offsets. The roof had fallen in many years ago, and has been rebuilt with the 
original stones, which were found in the debris below. The foundation courses 
consist of two regular offsets, the first being 4-^ inches wide and 10 inches deep ; the 
second is 6 inches wide and 12 inches deep, the ground is now level with the top of 
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the latter offset, below which is an irregular footing course about 18 inches wide and 
2 feet deep : thus the foundation is 3 feet below the present surface of the ground. 
This tower has a peculiar feature in a rectangular opening through the wall 5 inches 
by 6 ^ inches, placed 2 feet 2 inches above the offset, and facing S.S.E. (See A on 
plan and section. Figs. 14 and 15.) Its purpose is uncertain, but it is surmised that it 
was used to communicate with an anchorite immured in the lower storey of the tower. 

The masonry of the tower is composed chiefly of the mica slate of the district, 
interspersed with blocks of light grey granite, some of which appear in irregular 
courses, like encircling bands, in several places in the height of the tower. The lower 
portion is better built than the upper, and contains larger stones ; some of them are 
4 feet in length, [and are worked carefully to the circular curve of the circumference 
of the tower. 

The doorway is round headed with inclined jambs, and the siU is 11 feet 6 inches 
above the ground. It faces south-east, which is towards the cathedral door. The 
•opening is 5 feet 8 inches high by 2 feet wide at the sill and 1 foot 9 inches at the 



/S 


The Round Tower. 

Fig. 14. Plan. Fig. 15. Section of lower portion, showing interior of doorway, 
looking south-east. Fig. 16. Exterior elevation of doorway. 

head. The arched head and the sill are each one granite block the fuU depth of the 
wall, which is 3 feet 3 inches in thickness at that level. The jambs are formed of 
large stones, as shown in Fig. 16, all except the two smallest being granite, and going 
right through the wall. The stones are all accurately dressed and fitted. 

Above the ground level there were six stages on beams let into the wall ; there are 
no offsets or corbels such as are seen in many other towers. The first stage has no 
aperture but the door, and the second, third, fourth and fifth have each a small 
lintelled window, with slightly inclined jambs, about 10 inches by 18 inches with no 
internal splay. These face in four directions at right angles in order, the lowest 
facing south-west by south. The sixth, or top floor, has four windows similar to the 
others, but rather larger, and placed almost but not quite over them. This can be 
clearly seen on the south-east side of the tower, the window, of the fifth floor being on 
that side and near one of the top windows. The top windows do not exactly face the 
cardinal points, but are a few degrees south of east and north of west : the cathedral, 
too, whether by accident or design, has its axis turned slightly south of east, but not 
•quite so much. 
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“ The Priest’s House ” — (Mortuary Chapel in the Ancient Cemetery). 
(Drawings 17 to 21a.) 

This structure is so called from having been formerly used as a burying place for 
the clergy of the district, whose graves occupy the interior. It has been suggested 
amongst other conjectures that this structure might have been erected over the 


The , 
lathedral 


Awc/£//rCcM£Te«Y 


Cross 


PrisstsHoos! 


MoPtrUARY CHAPEL. 


Plan showing Boundaries of 
Ancient Cemetery in the Graveyard. 


The “ Priest’s House,” or Mortuary 
Chapel. Ground Plan. 


grave of St. Kevin, as patron saint of Glendalough. It was visited by Beranger in 
1779 ; he made a plan and careful drawing of the east end, and from them the 
building, which had fallen, was restored some time afterwards. 

The inside dimensions are 14 feet 8 inches long and 7 feet 9 inches wide. There 



The “ Priest’s House.” 

Fig. 18. Exterior of south doorway. F'g. 19. East elevation, showmg remains of 
archway. Fig. 20. Detail of jamb mouldings. Fig. 21. Detail of arch mouldings. 

is a recessed seat 2 feet 6 inches wide in the west waU, and a narrow doorway 5 feet 
10 inches high and 1 foot 10 inches wide in the south wall The hntel of this door- 
way is the ftone illustrated by Petrie, on which is carved an eoolesiastic, yo“|ht 
by some to represent St. Kevin, seated between figures bearing respectavely a erosier 
and a bell. The upper part of this stone is unfortunately lost, but when complete 
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it was triangular in shape, and was probably intended for a position similar to that 
which it now occupies. See Figs. 18 and 18a. 

The most unusual feature, however, is the arched, splaj’^ed, and moulded recess, 
7 feet 1 inch wide, in the outer face of the east wall. This is now closed with masonry 
and contains a small window opening. The recess has moulded pilasters with 
carved bases and capitals, which, with the fragments of the ornamented arched 
head, have been put together as shown in Petrie’s drawings. The arch ring is 
decorated with chevrons and leaf pattern, and has a hood moulding bearing small 
chevrons fitted closely into each other. See Figs. 19-21. 

The boundaries of the ancient cemetery for which this building was the mortuary 
chapel are still visible around it. The enclosing wall is about 4 feet in thickness 
a-nd the same in height, composed of large fl.at bedded stones laid without mortar, 
like the walls of an ancient Caiseal. The enclosure was roughly quadrangular in 
form, and averages 100 feet in length east to west, and 75 feet north to south. It 
is interesting to note that the high cross, 11 feet in height, known as St. Kevin’s 
Cross, stands near the centre of the eastern boundary of the enclosure, forming a 
termon cross for the original cemetery. The present graveyard is about ten times 
the size of the cemetery as it was in monastic times. There is an indication of an 



Fig. 18a. Carved tympanum over doorway of the 
“ Priest’s House.” 

From Petrie’s drawing, published in 1845. 



Fig. 21a. 

St. Kevin’s Cross 
In Churchyard. 


entrance m the north wall of the enclosure, the cathedral being to the north-east, 
and there was probably another entrance in the south wall, but owing to the pre- 
valence of graves and the consequent uprooting of the foundations of the greater 
part of the waU, mvestigation here became difficult. (See plan of enclosure. Fig. 17a.) 
^ St. Kevm s Cross, measuring 11 feet in height and 3 feet 10 inches across thi arms' 
IS a nionohth of local granite. The cross is quite plain, and has a ring sunk in the 
solid but not perforated. The shaft is 17 inches wide, and at the base is enlarged 
19 m height, as shown in the drawing 21o. In thickness 

the stone measures 12 inches at the base, tapering to 11 inches at the top, 

St, Kevin’s Chxtech, commonly called “ St. Kevin’s Kitchen.” 
(Drawings 22 to 29.) 

• remarkable of the interesting group of ruins now remaininu 

in the Glendalough vaUey. Both Petrie and Brash Isign its Son Tth^S 
of the samt whose name it bears. There mav not be anv o-rpa-f i+ • j *• 

the earliest features of the work from that ti4, but the round totfr reftW paru| 
Lt “ stlSln^fs htri^ hi vault, marSiruc? 

centarvTsometha^^^ Th beginning of the eleventh 

century or somewhat later. The onginal church consisted of a navi only, measuring 
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22 feet 8 inches in length and 14 feet 7 inches in width at the ground floor level. (Sc e 
plan and section, Figs. 22 and 23.) 

The first feature of interest is seen in the batter or slope of the walls from the per- 
pendicular, on the outside up to the level of the string or eaves course, and on the 
inside up to a height of 12 feet, where the stone roof commences. Here the width 
narrows to 14 feet 4 inches, and the length becomes 22 feet 5 inches. This gives 
an internal batter of inches to each of the four walls, and indicates a very early 
period in the construction of ecclesiastical buildings. 

The next feature calling for remark is the construction of the roof, which is formed 
with overlapping stones laid on the corbel principle, and though laid in horizontal 
courses they assume internally the form of the intrados of a semi-circular arch ; 
externally they are roughly dressed to an angle so as to form the straight slope of the 
roof. The stones ai'e bedded at a slight angle, sloping outward to keep the interior 
of the roof dry. A remarkable change occurs in the construction of the roof at the 
point where the inward corbelling has reduced the space to be covered to about 
7 feet in width, and here a true arch is introduced, formed of stones with the joints 
properly radiating for the most part from a common centre, though the change from 


On^'no/ lYofA 



fyc.S.z 


■^a/e o/ 
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St. Kevin’s Chubch. Plan of Nave and Sacristy, with site of Chancel. 

the horizontal corbel courses to the truly radiating joints of the central arch is 
gradual. (See sections, Figs. 23 and 27.) 

The soffit of the vault thus formed is not of a perfectly semi-circular form, but - 
is rather that of a semi-elHpse with the long axis vertical, the eflect of which is to 
give greater strength and thickness to the corbelling at the point most required, 
where the soffit of the vault approaches most nearly to the external surface of the 
roof. This singular construction will be seen clearly from an examination of the 
drawing showing a section through the side walls and roof of the church. The total 
height from the sill of the west door to the under side of the vaulted roof is 20 feet 
6 inches, and at 12 feet 6 inches from the ground a wooden floor existed, forming a 
chamber the whole length of the church, heaving a height of 7 feet 3 inches in the 
centre. This apartment was lighted by a Avindow in the east gable, and the only 
means of approach would appear to have been by a ladder through an opening in 
the floor. There is no trace of this floor except the four beam holes, 12 inches to 
15 inches deep, in each of the two side walls, where the ends of the beams which 
carried the floor rested. One of these spaces was displaced by the modern masonry 
in the head of the window inserted in the south wall. 

The doorway is in the west gable, and has a flat lintel with a discharging arch 
over it, and, like the roof, shows a combination of the trabeated style of construction 
Avith the use of the arch. (See Fig. 25.) The doorway measures 2 feet 8 inches in 
Avidth at the floor level, narrowing to 2 feet 4 inches at the lintel, and is 7 feet 2 inches 
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in height. The lintel, which is a block of mica slate, is 11 inches in thickness, and 
of the fuU width of the waU, with a hood or projection of 4|- inches on the outer face 
over the door, and cut out of the solid stone. Two vertical holes are formed in this 
hood for the hanging of the door, which must have been suspended from the top, 
and was hung outside, or was fitted as a shutter. The external jambs are checked 
or rebated in five places to receive the ends of the horizontal ledges on the back of 
the wooden door, and there is a hole sunk in the sill for securing it at the bottom. 
The relieving arch over the lintel springs from the ends of the lintel, and extends 
right through the wall. 

The string or eaves course, forming a cornice aU round at the commencement of 
the roof externally is 4^ inches wide on the face and has 4-inch projection. It is of a 
thickness of about 5 } inches to 6 inches, weathered outwards on the top surface, 
and is remarkable as having joggled or overlapping joints in the west gable ; there 
are two such joints on the north side, one on the south, and none in the string course 
of the east wall. 

The window lighting the upper chamber is 6|- inches wide at the siU, narrowing 
to 5 inches at the head, and is 2 feet 6 inches in height externally. It has a small 
horizontal string or dripstone over its head, corresponding to a similar string or 
hood over the east window of Trinity Church. The sill is splayed downwards inter- 
nally, and the internal jambs are unequally splayed, sloping more to the south. 
The upper window in the east gable lighting the croft is 6 inches wide and 1 foot 
8 inches in height, with jambs splayed internally to 1 foot in width. 

The site of this church is just outside the first line of circumvallation of the ancient 
enclosure forming the original cash el which existed previous to the foundation of 
the “ Ecclesiastical City ” of Glendalough ; the southern boundary afterwards 
extended down to the bank of the river. The subsoil here is formed by the lower 
slope of the glacial gravel bank on which the cashel was formed, and this was covered 
at a later period by alluvial earth, so that it was necessary to carry up the original 
foundations from a considerable depth. An examination of the foundations of the 
south wall for a depth of 4 feet below the plinth course showed the ground to be very 
soft, and there was every indication that the masonry went down to a much greater 
depth. Such care to ensure good construction is not usual in primitive buildings. 
The same precaution was not observed in the foundations of the later chancel and 
sacristy ; the former has disappeared, and the south wall of the latter has fallen 
away about 6 inches from the east wall of the church owing to the settlement 
consequent upon a bad foundation, and it is now largely sustained by the better 
foundation of the north angle of the original church on which the sacristy rests at 
that point. 

There is a considerable crack in the south waU of St. Kevin’s church, extending into 
the corbeUed roof ; this, however, does not arise from any defect in the original work, 
but is caused by the breach made in the waU by the removal of the original window 
and the insertion of a much larger one about the year 1843. This alteration was 
clumsily made, and greatly endangered the stone roof. 

The original church, which consisted of a nave only, was extended by the erection 
of the chancel at the east end and the sacristy north of the chancel in the posi- 
tion shown on the plan. The masonry of this later work was not bonded into the 
walls of the church. The jambs and arch of the opening into the chancel through 
the east wall of the nave were not properly built, and a chancel arch was not formed 
in the masonry, but the opening was roughly broken out. A few stones in the form 
of an arch are inserted in the lower part of what remains of the original east window 
opening, to carry the rough masonry filling over it. The chancel measured 10 feet 
3 inches in length east to west and 9 feet 0 inches in width, and the sacristy stiU 
standing is 9 feet 3 inches in length by 7 feet 8 inches in width, and 12 feet 0 inches 
in height internally. Tlie sacristy has a window opening in its east waU (5 inches wide 
and widely splayed internally) with a semicircular head in one stone. To the left 
of the siU of this window may be seen, built into the waU, another stone with the 
commencement of a semicircular window head of the same width as that existing, 
cut out for an inch or two in depth. This stone was evidently intended to be used 
for this window head, but being of hard granite, was found to be too difficult to work, 
and a less refractory stone of mica slate was substituted. The rejected stone has 
been used as a quoin for the south jamb of this window. (See window of sacristy in 
east elevation. Fig. 26.) 

The roof of the sacristy is like that of the church, partly corbelled and partly 
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St. Kevin’s Church. 

Fig. 23. Longitudinal section through nave and tower, showing also south elevation 
of sacristy. Fig. 25. XVest elevation, showing doorway and tower. 


St. Kevin’s Church. 

Fig. 26. East elevation, showing chancel arch and sacristy. Fig. 27. Cross section 
looking west, showing corbel and arch construction of roof. Figs. 28, 29. Com- 
parative cross sections of roofs of Cormac’s Chapel Cashel, and St. Columba’s 
House Kells, fig. 28, Cormac’s Chapel, fig. 29, Coluraba’s House. 
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arched, and has over it a small constructional chamber or croft. The chancel was 
standing in 1772 ; its stone roof appears to have been formed in the same manner 
as that of the sacristy, with a stone gutter between ; the slope of the roof of the chancel 
may be seen where the masonry of the east gable of the church was cut into to receive 
the stones forming its oversailihg or flashing course. The settlement in the sacrisfcy, 
the south wall of which supported one side of the chancel roof, was a contributory 
cause to the falhng of the latter. The whole of the masonry of both chancel and 
sacristy was of very inferior type, not in keeping with the better work in the original 
church. 

The tower, which is a very prominent feature, is 3 feet 6 inches in internal dia- 
meter at its base where it rests on the vault and gable. (See section, Fig. 23.) It 
has three internal offsets dividing it into stages, each stage being contracted to a 
smaller diameter of about 3 feet 2 inches at its upper part, broadening again to 3 feet 
6 inches at the level of the upper windows above which the corbelhng of the conical 
roof commences. The tower rises from the roof slope of the church for a height of 
15 feet 3 inches measured to the upper side of the cornice or string course, and is 
20 feet 3 inches to the apex, which stands 15 feet 4 inches over the ridge of the roof 
of the church. The total height from the west door sill is 45 feet 3 inches. The top 
stone or finial is missing, and the last stone now on the roof has a dowel hole sunk 
in its upper surface to receive it. 

There is an opening in the vaulted inner roof of the church at 3 feet 6 inches from 
the inner face of the west gable. This opening is 1 foot 9 inches square, and is roughly 
built. It gives access to the small space or croft, 5 feet 6 inches in width, between 
the arch and the apex of the corbelled outer roof. The doorway leading from this 
space into the tower is 5 feet high and has sloping jambs, which give a width of 1 foot 7 
inches at the bottom and 1 foot 2 inches at the top on the west side, and is splayed 
outwards to the croft. There are four windows near the apex of the tower, one facing 
each of the cardinal points ; there is also a window facing east in the intermediate 
stage and a smaller one facing west in the lower stage. The tower, which is 6 feet in 
external diameter for the fuU height above the roof level, has a clear internal height 
of 20 feet 9 inches from its floor to the underside of the conical apex. The floor 
rests on the thickness of the gable wall for 2 feet 1 inch, and for 1 foot 5 inches on 
the vaulted arch, and in the latter space there is a hole in the floor about 2J inches in 
diameter for a bell rope, and there are traces of two other holes. The masonry of 
the tower is of an inferior quality compared with the lower part of the church, and the 
windows have slightly sloping jambs of rude construction, small flattish stones being 
used. There are fragments of hanging irons in the sacristy window and in the window 
in the east gable, evidently for external shutters. The small cross now on the apex 
of the east gable is not part of the original work. In the upper surface of the string 
course of the east gable, immediately over the original east window, there is a sinking 
about inches square to receive the base of a cross or finial, which has not been 
recovered. 

A comparison of the mode of construction adopted in other stone-roofed churches 
may be of interest, and with this object a diagram of the building known as St. 
Columba’s house, at KeUs, the erection of which is attributed by some to the 6th 
and by others to the 8th century, is given in Fig. 29, and a section of Cormac’s chapel, 
usually stated to have been finished in A.D. 1134, is shown in Fig. 28. 

The occasions on which Glendalough was burned, plundered and sacked as recorded 
in the Annals are very numerous, covering the period from A.D. 770 to 1308, and 
there is special mention of “ St. Kevin’s House,” as the church was then called, having 
been “ consumed by fire ” in A.D. 1163. Its final “ burning ” took place in 1398, and 
since then it has remained a ruin, except for a short period about the middle of the 
last century, when it was occupied for religious service by the parish priest of Glenda- 
lough, the modern church not having been then erected. 


St. Kieran’s Church. 

(Drawing No. 30.) 

This little structure was found beneath a mound of earth and stones, south-east 
of St. Kevin’s Church, when the first repairs were undertaken in 1875. Its existence 
had been completely forgotten. Unfortunately nothing but the foundation and a 
foot or two of the superstructure had been left standing to give evidence of its former 
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extent. The outline of a nave and chancel thus remain, as well as the foundation 
of a stone altar 4 feet 1 inch by 2 feet 3 inches. The nave is 18 feet 10 inches in 
length by 14 feet 6 inches in breadth, and the chancel measures 9 feet 4 inches by 
8 feet 10 inches ; and although the fragments would seem to indicate nothing of special 
interest, a closer examination will be well repaid. (See ground plan, Fig. 30.) 

Commencing at the doorway in the western gable, the large stones on edge forming 
the jambs are seen to be the full thickness of the wall on the south side, and 20 inches 
deep on the north. Their height is 2 feet 2 inches, and over them are thorough stones 
laid on the flat and 8 inches thick. A large rough granite sill extends under both 
jambs and projects into the church. On the inner faces of the jamb stones are small 
rectangular sinkings, 2| inches wide and | inch deep, placed at a distance of 7 inches 
from the angle of the doorway. These sinkings begin at the ground level and only 
extend a few inches in height, but are interesting as showing some conception of the 
formation of an architrave. 

Similar sinkings are cut in the jambs of the chancel arch, but there they are deeper, 
and begin at a height of 6 inches above the ground. It is noticeable that all these 
attempts at ornament are on surfaces in interior of the nave (see also Reefert Church 
door. Fig. 7). The chancel opening is 4 feet 7 inches wide, and is probably one of the 
most diminutive known. In the south wall of the chancel are a few courses of the 
jambs of what is apparently a doorway 2 feet wide. An outer door in this position 



Plan of St. Kieean’s Church. 


would be unusual, and it is probable that it led to a sacristy or other inner apartment 

“7orW?Aanging irons still remain in the outer of this ^ 

the inner jamb of the west doorway. A clearance of rubbish 
south walls of the chancel lately revealed the semicircular head of a small win^ 
6 inches in diameter, cut in mica slate. It is now preserved ^ ft. Ke™ ^ Cfurcli 
This little structure is assumed to be the church erected for 
in the ancient annals as having been erected close to the ffiurch of St Kev n 
which this structure stands 12 yards distant m the south-east direction A ^ 
Kieran of Clonmacnois, whose name is associated with it died, m 648, acoo g 
the “ Martvrology of Gorman ” and St. Kieran of Ossory died in 540, the present 
remain! though of undoubtedly early date may be somewhat later than the original 
foundation. 


The Cathedral. 

(Drawings Nos. 31 to 38a.) 

The Cathedral is the largest and most imposing of the buildings at ®™dalough 
and, together with the Eound Tower, occupies the most 

site in the valley, on the small plateau of rising ground near where the Gfendassan 
river unto ^ stream from the two lakes. The Catbefial was 
St. Peter and St. Paul. It ceased to be used as a cathedral m ^ben the dioces 
of Glendalough was united to that of Dublin. It consists of nave and chancel, the 
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latter has a small sacristy attached to the south side. The nave is 48 feet long on 
the south side and 48 feet 4|- inches on the north by 29 feet 5 inches on the west side 
and 29 feet 10^ inches in width on the east — internal measurements (see plan, Fig. 31). 
The walls are 3 feet 5 inches in thickness. The chancel measures 37 feet 7 inches in 
length by 21 feet 9 inches in width, the side walls being 3 feet and the end walls 
3 feet 6 inches thick. 




Fig 3/. ^ 

Cathedral. Ground Plan. 

The masonry indicates several re-buildings or periods of construction. About 
6 feet in height of the west gable and 4 feet of the side waUs are constructed with a 
facing of large squared stones, each from 2 to 5 feet long, the masonry being of a 
character corresponding with the work of the west doorway, usually called Cyclopean, 
borne interruption seems to have occurred at this stage, as the upper portions of the 
walls are built of small roughly jointed stones, forming a contrast to the original 



'r . . c - 

Cathedral. Masonry of different dates. 
The upper stone is now in St. Kevin’s 
Church. 


P/5c//?a , r Hg ^7- 



work. Several stones which formed part of, or were prepared for, an earher building 
are set in the walls, for instance, in the outer face of the north wall there is a mica 
slate slab measuring 5 feet 1 inch in length and 9J inches in depth, having a semi- 
circular window head, 8 incljes in diameter, cut in the solid. Several half-round 
drums of mica schist, 25 inches diameter, may also be noticed ; these were stones 
forming engaged columns which belonged to the chance] arch of an earlier church 
(see hig. 30 a). One of these blocks has been removed from the wall, and has been 
placed for examination in St. Kevin’s Church. 
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The principal features of the nave are the west doorway and antae, two south 
windows, the remains of the north doorway, and the piers and a portion of the chancel 
arch. The west doorway is trabeated, and presents many features of interest. It 
is 6 feet 8 inches in height, and in width diminishes from 3 feet 9-|- inches at the sill 
to 3 feet 6-|- inches at the hntel. Both internally and externally a simple form of 
architrave surrounds the opening. _ On the outside it is 11^ inches in wddth, and pro- 
jects 1^ inches, and on the inside it is 6^ inches wide with a projection of 2 inches. 
These architraves do not extend to the top stones of the jambs, which indicate that 
the doorway has been raised. The jambs have chamfered plinths projecting inches, 
cut out of the solid stone ; both lintel and jambs are rebated in the solid, and per- 
forated for the pivots and bolts of the door. The stone used is mica schist, and there 
is a relieving arch above the lintel (see drawing of doorway and west gable, Fig. 35). 

^ The external angles of the nave are furnished with those stril^ing projections or 
pilasters, not unusual in early churches, termed antae. They stand out 2 feet from 
the face of the wall. This projection is too great to permit of its continuation along 
the slope of the gable as a finish to the roof in the manner seen at St. MacDara’s 



The Cathedral. 

Fig. 35. West elevation and plan of west gable. 

Fig. 36. Cross section of nave, showing east window and detail of moulding, and 
plan of chancel arch. 

Church in County Galway, and elsew'here. In the present instance they were probably 
used to support a roof truss in the same way as the projecting gable brackets of the 
earlier structures, such as may be seen at Reefert and Trinity Churches. These 
antae have the comers chamfered, and widen by a projection at the top to the full 
thiclmess of the side walls ; that at the south-west corner has on the face of one of 
the stones the remains of two projecting bosses, for which no use can yet be assigned. 

The church is lighted by two windows in the south wall (see Fig. 34), the opes of 
each are 4 feet 2 inches high by i foot 6 inches in width externally, and are splayed, 
one to 21 inches and one to 27 inches wide, internally. Their quoins correspond in 
character with the massive character of the masonry below, but the head of the 
south-west window and the outer part of that of the south-east are formed of roughly 
built arches, which indicate a reconstruction. 

Both the remains of the north doorway and the portions of the chancel arch now 
remaining are of later date, and with the chancel windows are moulded and carved 
in a different stone from the remainder of the building, and in a style which shows 
some possible indications of the transition from Romanesque to Early English. 

This stone has been assumed to be oolitic hmestone, and imported, but a careful 
examination shows that it is felspathic granite, soft and fine grained, and of a quality 
which occurs in the Wicklow mountains. 
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The north doorway has jambs moulded in three orders, the first of which has on 
its outer side a roll flanked by hollows and fiUets of curved section. This roll bears 
a narrow fillet which marks the arris. The inner side is plain, and is checked 4-f- 
inches deep to receive the wooden door, the socket of which is still in position. The 
second order is formed by an engaged column, 5 inches in diameter, placed in the 
angle between the first and third ; the latter is moulded in three rolls; of these* the 
outer are small, and between them is a larger roll and fillet as in the first order. 

The inner jambs are slightly splayed, and the arris bears a roll and fillet similar 
to those on the outer face (see Pig. 38a). 

The chancel arch is 17 feet 3 inches in span and has square piers of granite, stop 
chamfered, which rise from chamfered plinths of mica slate in which rectangular sockets 
were sunk for a screen of woodwork. The arch ring is of three orders, and springs 
from chamfered imposts ; the inner order is supported on fluted corbel blocks, and 
has a roll and fillet on the arris, and a smaller roll at each side. The second order 
has a slightly larger roll and fillet, with lines of chevrons on the face and soffit, and 



The Cathedral. 

Pig. 32. Elevation of east gable. Pig 33. Interior of west gable. 
Pig. 34. South elevation. 


the third a projecting roll 4 inches in diameter. (See section, Fig. 38, and elevation 
of arch, Fig. 36.) The eastern face of the arch repeats the moulding of the western, 
except as regards the second order ; this is somewhat wider on the soffit, an d instead of 
the chevrons has small rolls placed on the front and soffit, and showing a square arris 
between them. 

The chancel, which is 8 feet narrower than the nave, and is but slightly bonded 
into it, is built of inferior masonry, and is somewhat later in date ; it does not shov' 
the largo squared stones which the earlier work does. The east window, 10 feet 9 
inches high and 1 foot 6 inches wide, exhibited a fine example of carving, being 
decorated with a roH and fillets on the jambs and chevrons on the head, but now 
many of the stones are missing, including the ornamental frieze drawn by Petrie. 
His illustration of the vundow, however, seems to be incorrect as to the string course 
under it. This string is of slate, plain and rounded, 3|- inches thick and projecting 
3 inches, it forms the sill of the east window and is returned up the sides for a distance 
of 18 inches, and is carried horizontally to the north and south walls, where it runs 
under the windows and finishes on the south side in a scroll which turns upward and 
was decorated with foliage now greatly worn away. This string is shown in Pig. 37, 
over the aumbry and piscina, which are under the south window of the chancel. 
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A similar string course exists on the outer face of the gable wall of the chancel, 
and is carried under the east window in the same manner. It does not extend to me 
comers of the building, but stops short of the quoin stones, and ends at the north 
side in a carved head greatly weathered, and at the south in a scroll. Several inser- 
tions of granite have been made in this string course and are conspicuous owing to 
their light colour. In the 12th century reconstruction of the chancel the 
course was repaired and retained as well as portions of the north windows, and the 
changes at this time chiefly affected the chancel arch, the east window, and the north 
and south doorways ; the north and south windows, however, have external jambs 
of the same stone as that used in the chancel arch. 

The aumbry and piscina combined are in one recess under the south window, 6 leet 
11 inches long, 17 inches high, and 16J inches deep. A partition divided them, ^d 
the portion of the recess forming the aumbry is rebated for a door, and the remainder 
is merely chamfered. The top and bottom of the recess are each formed of one slab 
of slate ; these slabs are 5| feet long and 6 inches thick. _ The conical basm of the 
piscina is inches diameter and 3 inches deep. (See Fig. 37.) n -u j j 

The sacristy, measuring 16 feet by 10^ feet internally, has the walls well bonded 
into the masonry of the south side of the chancel. The doorway from the chancel 
is plain, with the exception of the jambs and base courses on the side next the church. 
These are moulded in the same style as those of the north door, but the moulmngs 
have almost disappeared. The bolt hole and means of fastening indicate that the 
door was secured from the sacristy, which must have served as_ia porch, ihere are 





The Cathedral. 
Fig. 38. Chancel arch. 


Sections op Mouldings. 

Fig. 38a. North door jamb. 


•no traces of door or window openings in the existing masonry except in the east 
wall, where a modern tombstone has been inserted blocking up 

occupied by an external door, which formed the entrance fo" remlinraa 

have been a chamber over this apartment formmg a parvise, though the remains, a 
they now exist, do not give any indication of a two storey structure here. 


The Gateway. 

(Drawings Figs. 39 to 43.) 

Thie was the prmcipal frane^ 

LlnrSugStch^^^^^^^^ 

not as old as the%riginal enclosure ; they are f ® The 

in width and 2 feet 6 inches in thickness, and are quite d<=™id of 

outer archwav is formed of 26 blocks of granite and the inner of 27, eight of tnese in 

wd^TlL^f TL'°;Snth1 a|tredTSa:gr^^ 

Many 
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of the stones in the antae are cut in the solid and are returned so as to extend into 
the wall behind the. arch ring ; for example, the stone next to the plinth on the east 
side is 3 feet 10 inches long and 10 inches thick, and has a portion 14| inches by 
12 inches cut out of the corner to suit the projection. A similar return of stones, but 
of less extent, occurs in the antae looking towards the interior. 

The walls enclose a space 16 feet in width and 16 feet 5 inches in length, through 
which is the approach over a flagged causeway. 

There' was a second storey, the room in which was suitable for a guard chamber 
or custodian’s quarters. It is stated that there was a tower standing over this gate- 
way in 1795. The gables may have been lofty, but the side walls do not look suffi- 
ciently strong to bear a tower of any height. The flanks of the side walls are left 
rough to about the level of the springing, and were evidently covered by the bank 
and enclosing walls at each side of the gateway ; the eastern wall is covered to the 
present day. This elevation of the ground affords a means of access to the upper 
floor, as it would only be necessary to have a doorway at the side. The sides of the 
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The Gateway. 

Fig. 39. Plan. Figs. 40 and 42. South and north elevations. Fig. 41. Longitudinal 
section looking west. Fig, 43. Cross inscribed slab in vest w'all of inner 
passage. 


passage.beyond the gateway are lined with rough stonework for a considerable distance 
in the direction of the churches and graveyard, and in this part the paving of the 
old causewayi is well preserved. A rectangular slab of schist, 7 feet 8 inches by 5 feet 
high, incised with a rude cross having expanded ends is-biiilt into the west wall of 
this passage. This was no doubt the “ Sanctuary ” cross, where the refugee, having 
arrived, could claim the protection of sanctuary from summary punishment The 
cross on the lintel of St, .Mary’s Church, outside of the city, seems to indicate a 
similar privilege of sanctuary. 


Tbinity Chtjeoh. 

(See Drawings 44 to 50.) 

church, situated beside the road a quarter of a mile north-east of 
the cathedral, IS of much interest from having had a round tower erected over a small 
vaulted chamber, built as an addition against the western end of the original church, 
ihe church consisted of a nave and chancel, the nave measuring internally 29 feet 
fa inches in length along the northern wall and 29 feet 4 inches on the south waU. 

e.!d 0 ““lies at the east 

f f .1 ® ®epa,rated from the nave by a plain semicircular arch the full 

width of the chancel, which measures 9 feet 1 inch across. The length of the chancel. 
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including the thickness of the wall on which the arch rests, is 13 feet 6 inches. The 
walls of the nave are from 2 feet 7 inches to 2 feet 10 inches in thickness, those of 
the chancel averaging 2 feet 9 inches. The east gable of the nave shows where the 
masonry was cut into to receive the roof of the chancel which abutted against it. 

The annexe to the western end of the nave, as shown on the ground plan (Fig. 44), 
now measures 10 feet 4 inches in length internally east to west ; 9 feet 7 inches in 
width on the east side and 9 feet 4 inches on the west side. The springing of the barrel 
vault which covered the space and carried the tower may be seen. In a drawing 
made by Gabriel Beranger in. the last quarter of the 18th century there is shown the 
round tower, ivy clad, rising from a stepped base, square on plan, supported by a 



vault over the chamber. The tower is indicated as standing quite apart from the 
original western gable, which was then at its full height to the apex of the roof of 
the nave. The south doorway is shown as having a round headed arch springing 
from imposts. There are other drawings extant showing this tower, which fell during 
a storm in 1818. The building was repaired in 1875, when the walls bad been greatly 
injured by the roots of a growth of trees nearly hiding the ruin. The south wall of 



Trinity Church. South Elevation. 

the annexe, which had fallen, was rebuilt ; the south doorway was also rebuilt with 
stones found on the site, foUowing in its re-erection the lines of the drawing by Beranger. 

The Round Tower here is said by Petrie to have been 00 feet high, including the 
base, which was 16 feet in height from the ground. It is interesting as showing a 
transitional period in the evolution of the Irish Round Tower, where it changes from 
having been a detached structure to one incorporated with the body of the church. 
In the present case, a chamber was constructed against the west gable of the existing 
church to form a base for the tower. In a church of similar dimensions at Kilmac- 
nessan, on Ireland’s Eye, in use until A.D. 1275, the tower was placed over the vaulted 

The projecting stones at each side of the gables at the end of the roof, forming 
brackets or “ handles,” shown in drawings 46, 46 and 48, are worthy of notice. 
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Teinity Church. 

Fig. 46. West elevation, showing remains of base of round tower. Fig. 47. 
Cross section of nave, showing chancel arch and east window. Fig. 
48. East elevation. Fig. 49. Elevation of west doorway. Fig. 50. 
Interior elevation of south window of chancel. 



St. Saviour’s Monastery. 

Ground plan of Church and domestic building, later 
enclosure v'all hatched. 
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especially one which is shaped out of a larger block than was requisite for Uie size 
of the bracket. There is one formed in a similar manner in the church at Keefert. 

The original external doorway was in the west gable of the nave, and it now forms the 
entrance to the western chamber. It had the characteristic sloping jambs, measunng 2 
feet Ih inches in width at the base narrowing to 2 feet 5 inches at the head and is o feet 
inches high. The lintel is a massive stone, 5 feet 3 inches in length and 10 inches 
to 15 inches in depth. This lintel and four of the stones forming the jambs are the 
full thickness of the wall, which here measures 2 feet 8 inches. The stones forming 
this doorway are of granite, squared on the outer angles and dressed on the ta«3e, 
but they are devoid of any attempt at ornamentation. The doorway in the 
south wall, with the arched head, was constructed after the tower had been erected 
blocking up the western entrance. As at Reefert church, there were no openings in 
the north wall. There is a small round headed window in the south wall of the nave, 
measuring 2 feet 4 inches in height, with jambs sloping, and measuring externaUy 
8 inches in width at the sill, narrowing to 7 inches at the head, and splayed to 2 feet 
1 inch wide internally. u- u i. 

The chancel has two small windows — that in the east, 2 feet 5 inches hign, nas a 
semicircular head cut out of a single stone, and is peculiar in having an external 
projecting hood cut out of the same stone as the head. The jambs of the wmdow 
slope from 11 inches at the base to 10 inches at the commencement of the curve of 
the semicircular head. There are sockets for an upright bar in the head and sill. 
The south window of the church is singular as having an angular head formed of two 
flat stones, sloping and meeting at the apex of the opening. There are not many 
examples of this construction in the primitive churches, and it is the only specimen 
of this kind at Glendalough. (See Fig. 50.) All of the window openings are widely 
splayed internally, and do not present any indication of having been fitted witfi 
window frames or shutters. 

The chancel arch is composed of dressed stones properly radiated, the voussoirs or 
ring stones, fifteen in number, being approximately the same size ; the centre or 
key stone has dropped an inch, but in all other respects the work is secure ihe 
stones of each face are separate, and not bonded together. The 
of large stones dressed on the face and the external angles squared, ihe jambs are 
verticil, and have not an inclination like the doorways. There is a strong resemW^ 
between this arch and those of the gateway and the chancel arch of Reefert church. 

The masonry is of an archaic character, and contains many large stones, some of 
which are 6 feet in length and 18 inches in height. The quoins and dressings are of 
granite, the remainder of the material is mica schist, except a few granite stones 
fcattered through the waUs. A plain grave slab lies outside the south doorway, and 
", bS a sman incised closs, fs laid in the fence at the entr-- 

It is recorded that Trinity church was founded by a disciple of St. Kevin m the 
7th century but there is a difference of opinion as to whether any portion of a building 
of thS Se is now to be seen in the existing ruin. The similarity between the 
dimensions of this church and Reefert has been notmed “d th^ 

evidences indicating that there was not any great difference m the periods of their 
erection. 

The Monastery or Priory of St. Saviour. 

(Drawings 51 to 70.) 

This is the latest of the ecclesiastical buildings in the yaUey, and presents features 
in its details similar to the Romanesque style of the twelfth century. It is said to 
have been founded and presided over by St. Laurence O’Toole, afterwards Archbishop 

°*'a?priory is situated on the south bank of the river, three quarters of a mile to 

the east of the cathedral and Round '^^wer. . tv,e. hnilflino-s were 

Before it came under the care of the Board of Morks, in 1875, the buildings were 
sreatly ruined and buried under heaps of rubbish and tangled vegetation. Brash 
lisitedit in 18S8, and described the walls as not more than ® 

There was therefore, considerable uncertainty in its reconstruction, and the stones 

of the beautiful east window may not have been P^,“ ‘“ail block 

The structure consists of a nave and chancel, attached to which is a smau DlocK 
of domestic buildings situated at the north side. The nave is 40 feet 11 inches long 
1^20 feet “fwlde west by 20 feet 3 inches east inside; the side walls being 
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3 feet 2 inohes, the west wall 3 feet 5 inches, and the wall over the chancel arch 3 feet 

4 inches thick. (See plan, Fig. 61.) There is but little decoration outside the chancel 
and Its arch, and the only features in the nave are two windows and two doors in 
the south wall and a door in the north. The existence of two doors in the south 
wall IS unusual. Brash states that he saw the remains of a porch outside the south- 
east door, and probably this may have been a sacristy approached through this 
opening ; all the doors are without mouldings ; the south-east doorway alone retains 
its arch, which is well cut, and has inclined jambs. 

are similar to each other in design, but differ in detail ■ 
that to the east is thejmore ornamental (see Pig. 67) ; it has a large external rebate and 
internal splay The clear opening is 3 feet 5 inches high by llj inches wide, and the 
size inside is 6 feet 7 inches by 3 feet 9 inches ; the sill being 5 feet 3 inches above 
the floor. Several stones of the original arch ring remain, and are decorated outside 
by roll mouldings with rows of pellets between; above the arch is a plain hood 
chamfered ori the under side. The south-western window is somewhat smaller and 
plainer (see Pig 68) ; both have the inner reveals formed of stones separate from 
those framing the external ope. ^ 

The chancel arch is well constructed and effectively decorated. It is 10 feet 4 
mciies m span and 0 feet 3 inches to the springing, and is of three orders, the outer 
having a shaft 8 inches in diameter occupying the angle. (See Pigs. 52 and 63 ) The 
second order stands back 14 inches and is 10+ inches on the face, Snd shows a cLular 
inner order has a shaft 14 inches diameter projecting 
9 inches. All the columns are engaged, and had carved capitals (see Pigs. 62 and 631 
and bases (see Pigs 64, 6,6 and 66) ; all the bases remain undisturbed, as well as two 
of the capitals on the south side. The third is now missing, but its design is known 
from Petries drawing. Those of the north side are missing 

The bases are interesting examples of the rounded forms and floral scroll work of 
the Romanesque period ; on two of them chevrons appear as well as the step-pattern 
spirals .and a triquetra. The capitals are even more interesting; on the inner is a 
figure resembling a boat with mast, sail and heads of crew, streamers from it interlace 
with the hair of human heads placed at the angles ; the hair of these heads also inter- 
laces on one side with a triskelion and on the other with a dog-hke animal * On the 
ot' the'n semioi^yar frets (Pig. 63), evidently copied from tomb slabs 

of the Clonmacnois type. These fret patterns spring from chaplets of leaves and 
form an effective design. The central capital, which is now missing, but of which 
a drawing may be seen in Petrie’s Ecclesiastical Architecture oj Ireland, lft45, consisted 
e!™ ™g“atical design in which two beasts are seen attacking the 

ears of a human head placed between them. ° 

chancel arch is plain, with chamfered arris and hood 

small bead - He sofflfb chevrons, having between them a 

small bead the soffit has a similar bead. The inner ring has a set of chevrons both 

Tnstt’e“‘^+b®* ; these meet at the angle and form lozenges, in which are a variety 
of patterns, three being human heads and the others floral and geometrical designs. 

The chancel is 17 feet 4 mehes by 11 feet 6 inches, and w'as formerly covered by 
a barrel-vault with a chamber over. The side walls are 4 feet and 4 feet 2 inches and 
lauirwh^?* ^n?,®i"ohes thick. The string courses at the springing of the 
A doS f 12 feet in span, may still be seen. This part has been relerected. 

beitv 21 inched Jd I ™ wall of the chancel, each recess 

being 2.1 inches wide by 17 inches deep by 20 inches high: there is also a small 
recess under the chancel arch on the same side ; between them is a large recess into 

tt™ iLl’ W r?" “Cth wall near th?ea~e? 

there IS another recess 16 inches by 16 inches by 17 inches high. 

The chief feature of the chancel is the ornamented east window (Fig 65) It is 
m two lights, each 3 feet 10+ inches by 9+ inches, separated by a muUion and having 
semicircular heads m a single stone. InternaUy the window sp”C to Tfeet and 
on rather side is a recess which leaves 14J inches as the breadth%^he jambs ’ The 
jambs probably consisted of seven stones each, of which nine remain Six of these 
for“bflf tb* ‘“serted are moulded for the fuU breadth of 14} inches aL^two 

for alf this width (see drawings 54-67). The stones forming the heads of fte 
jambs and the springing of the arch are unfortunately lost 

survive have a roll along the arris and chevrons 
rounded m section on the face and soffit. The designs carved in the nanels of the 
jambs deserve careful examination, especiaUy those at the bases, one of which shows a 
* See figure 161r', page 85. 
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St. Saviotje’s Monastery. Chancel Aeck. 


Fig. 52. West elevation. Fig. 53. Cross section, looking north. 


St. Saviour’s Monastery. 


St window and gable. Fig. 55. Cross section of chancel, showing 
•. Fig. 56. Exterior elevation and detail of east window. 

Fig. 57. Ornaments and plan of interior Jambs. 
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lion (see Fig. 163u,) and the other two birds pecking a human head (Fig. 163u'). [Exter- 
nally this window has a small rebate flanked by half-round shafts, 3^ inches in diameter, 
with moulded capitals and bases, the former having carving on the bells (see Fig. 56). 
The arched head which springs from the capitals has a hood moulding, decorated on 
the under side with pellets 2 inches in diameter worked in different patterns. The 
arch stones, a few of which have been found on the site and replaced, have chevron 
ornament arranged so as to form a rich pattern having lozenges containing small 
ornaments placed alternately on the face and on the arris. 



''fi 1 1 1 1 l^i’i " ' 3/ffA 


St. Saviour’s Monastery. 

Fig. 61. Section of mouldings of north jamb of chancel arch. 

Figs. 62 and 63. Details of capitals. 

Figs. 64 to 66. Details of bases. 

The apartment to the north has two windows, and a staircase, in the. east wall 
near the chancel, 2 feet wide and roofed with flagstones, communicated with the 
room which was over the chancel. 

This apartment is 18 feet 7 inches from north to south internally, and was a small 
block placed at right angles to the church at its eastern end, about 16 feet wide inside. 



Figs. 67 and 68. Plan and exterior elevation of windows in south wall of Church. 

Fig. 69. Window in north wall of domestic building. 

Fig. 70. IMndow in east wall of domestic building. 

An arrangement of this kind may be seen at the early monastery of Mona Incha, 
near Roscrea. The windows have a general resemblance to those in the nave, but 
differ in detail. The eastern window is 3 feet 3 inches high bv lOJ inches wide, and 
splays to 3 feet 9 inches in width inside. It has an external rebate with 3-inch columns 
at each side, and a small hood moulding above. The north window is 3 feet by 8^ 
mches, and splays to 4 feet 6 inches in width, the external rebate is partly cham- 
fered off to meet the face of the wall, and unlike those of all the other windows is 
cut out of the solid stone forming the opening. These windows are not now at their 
proper level. Ihej* are shown on drawings (69 and 70). 
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Memorial Slabs and Crosses, 


The carved slabs and crosses at Glendaiough form an interesting series, and while 
presenting analogies to those of other ancient ecclesiastical centres in Ireland, have 
many features peculiar to the locality. The fine workmanship and greater variety 
seen at Clonmacnois and elsewhere in the central counties are not to be found here 
for several reasons. The stone of the district, consisting of granite and mica schist, 
is unsuitable for the minute and intricate patterns which were carved with such 
skill on sandstone in the localities where that material was readily available. The 
hardness and coarse grain of the granite prevented its use, and the greater number 
of the monuments are formed of mica schist. In this stone the slatey cleavage inter- 
fered with the close cutting of the lines, and both at the time of execution and after- 
wards caused portions of the stone to scale off. The few closely worked patterns 
which exist are greatly weathered, and the sculptors generally confined themselves 
to work of a bold and simple type. An inspection of the figures, for instance, Nos. 75, 
84, 96, shows that these qualities do not render the monuments less effective in 
appearance. These difficulties tended to increase the size of the slabs, and some of 
the largest in Ireland may be seen at Glendaiough. Many of the modern gravestones 
also are of unusual dimensions. 

The slabs at Clonmacnois are small and irregular in shape, while at Glendaiough 
and Iniscaltra they are large and carefully cut to a rectangular or slightly tapering 
form. The designs have more resemblance to the school of Clonmacnois than to 
that of Iniscaltra, since many consist of crosses with circular centres and semi- 
circular ends, which is one of the most characteristic of the Clonmacnois types. 
This design occurs in several degrees of elaboration from the plain cross formed of 
single lines with slightly splayed ends {Fig. 72), to the more decorative examples in 
which the lines are multiplied and connected with enclosing frames (Figs. 74, 88). 

Other variations are seen in Figs. 84 and 89. Several slabs show the modification 
in which the cross is formed of an endless band interlaced at the centre and forming 
loops or triquetras at the extremities of the limbs. Slab No. 76 may be compared 
with the ’DATiiet slab at Clonmacnois (see No. 168 in the Board’s 75th Annual 
Report), and with the stones of mAiUACb at Scattery Island. The principal cross 
on the fine granite slab (Fig. 98) in the cathedral is intermediate between the above- 
mentioned types, the double lines forming the band of which the cross is composed 
forms knots and loops at the extremities of the arms and at the centre forms a circle 
enclosing a separate pattern. Fig. 99, also in the cathedral, approaches most nearly 
to the formal Iniscaltra type of ringed cross rising from a base or calvary, and is 
probably later than most of the other slabs. No. 100, which lies beside it, is decorated 
with scroll foliage of classical outline, and recalls several of the latest slabs at 


The use of circles, often concentric, is a feature of the decoration of the Glenda- 
iough monuments. Fig. 71, at Teampul-na-SkeUig, is a good example of this. Circles 
are also prominent on the unique slab on the floor of St. Kevin’s Church, lUustrated 
in Fig 102 which bears a pattern of four saltires with circular centres and extremities. 
No other is known like it, but a cross of similar form is carved on the soffit of the 
doorway of St. Mary’s Church, iUustrated in Fig. 12a. Five slabs bearing inscrip- 
tions are recorded from Glendaiough in Petrie’s Christian Inscriptions. Only one 
of these now exists (see Fig. 98). It lies in the chancel of the cathedral as mentioned 
above and is now greatly injured by the weather. The inscriptions on it, of which 
there are two, could hardly be recovered without the assistance of Petrie s description, 
but with it they are quite recognisable. They read 0|t 'oo ttlACCOir and Op t)0 
’OiAPmAiU that is, “ a prayer for Maccois ” and “ a prayer for Diarmait.” It was 
unusual in the tenth and eleventh centuries for one stone to comniemorate two per- 
sons, and in this case the individuals have not been satisfectorily identified 

Another inscribed stone (Fig. 101) was discovered at Reefert Church when Uiat 
building became vested, and the rubbish surrounding it was cleared away. This 
slab bears a cross with a circular centre, looped arms, and upper and lower extremities 
containing triquetras. An inscription reading Op t)0 bpeArAt “a prayer for Bresal ” 
and followed by the Greek letters alpha and omega, Jes(us) Chr(i)s(t). The identity 
of this Bresal is uncertain. The letters alpha and omega have only been found on 
two other stones in Ireland. One of these existed at Glendaiough before the year 
1830, and was drawn by Petrie, but is now lost ; Petrie s drawing is reproduced 
below. * The stone bore a cross with circular centre and semicircular ends, and was 


* See Journal R. S. of Antiquaries (Ireland) for the full rendering of the inscription. 
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inscribed Op -00 Copppe ITIac CacPaiL “ a prayer for Cairbre Mao Cathail.” The 
interest of this inscription lies in the fact that the patronymic is given, thus enabling 
the person commemorated to be identified with reasonable certainty. The Annals 
of the Four Masters record, under the year 1013, the death of Cairbre, the son of 
Cathail, anchorite of Glendalough. The third stone with the Greek alpha and 
omega is found as an upright slab at the remains in Church Island, Waterville, Co. 
Kerry, which are vested in the Board. A drawing of this stone also is given. 
The X P S (Christus) inscription on the 9th century St. Beretohert slab may be 
included as a fourth specimen of Greek lettering on stone. 

Small sepulchral crosses, not incised, but out out of the solid stone, are 
characteristic of the district of Glendalough. Eig. 76 is a good example. 

The ancient form of burial monument in use consisted of a recumbent slab with 
a small erect cross or slab placed at the west end or head of the grave, and often set 
in a socket. Sometimes one or other, rarely both, were carved. Monuments of 
this kind may be examined at Reefert and St. Mary’s Church, where ancient graves 
have not been disturbed by modern interments. 

Some of the crosses at Glendalough are terminal and commemorative rather’ than 



Slab with Irish and Greek lettering, 
formerly at Reefert Church, but now 
lost. Prom Petrie’s drawing, made 
before 1830. 



Slab with Irish and Greek lettering at 
Church Island, near Waterville, Co. Kerry. 


sepulchral, but owing to changes in their surroundings and re-erection it is not always 
easy to decide between these purposes. Figs. 80, 81, 82, placed beside the old pil- 
^ims roa^d through the valley, as well as several rude crosses on cairns in the fields 
b^ween the lakes, very probably marked stations for pilgrims. The “ market cross,” 
vvmch stood on the road in front of the Royal Hotel, may have formed an important 
Ration, and only took its present name from the markets afterwards held near!^ it. 
ihis IS now in St. Kevin’s Church, and is illustrated in Figs. 104-107. 

St. Kevin s Cross,” in the graveyard (Fig. 21a), stands on the boundary of the 
eastern limit; a similar but now shorter cross 
ob), placed on a grave at the west end of the “ Priest’s House,” may have 
marked its western side. _Some of the crosses at Reefert (Figs. 77, 78, 79) may 
have b^n boundary or station crosses, but they are now surrounded by graves, and 
are probably detached from their original purpose and position. 


List of Memorial Slabs and Crosses. 

At Teampul-na-SkelUg. 

Kg, 71.— A rough Latin cross of mica schist, 3 feet 9 inches high, decorated on the 
west side with an moised cross rising from a base consisting of four squares placed 
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one inside another, and having concentric circles at the centre and at the extremities 
of the arms. AU the markings on crosses are symbolic. The circle has a 
spiritual significance while the square is worldly, and is frequently used to denote 
the connexion of the person commemorated with the particular locality of which 
he was possibly a native. 


At Reefert Church. 

Fig. 72.— A rough slab of mica schist, 4 feet 9 inches by 1 foot 6 inches, incised 
with a single line cross having small triangular ends. It is situated in the graveyard, 
about 24 feet north-east of the church. 

Fig. 73. — A rectangular slab of mica schist, 5 feet 3 inches b}'’ 2 feet 3 inches, in- 
cised with a two line cross having a circular centre and semicircular ends, and placed 
in a double lined frame. It is broken into three pieces, and lies close to the north- 
west angle of the church. 

Fig. 74. — A rectangular slab of mica schist, 5 feet 4 inches by 2 feet, incised with 
a cross similar to the last, but formed of six fine lines. The surface has scaled away 
in many places. It fies to the south of the church. 

Fig. 75. — A rectangular slab of mica schist, 5 feet 3 inches by 2 feet 1 inch, carved 
with a cross formed of one endless band, which is interlaced and surrounded by a 
circle at the centre, and is worked into triquetras at the extremities. It lies about 
40 feet west of the church. 

Fig. 76. — A rude cross of mica schist, 2 feet 7 inches high, having on the side a 
small plain cross in a rectangular frame, the upright stem being extended to the 
ground. It is placed at the west end of a grave north of the chancel. 

Fig. 77. — Fragments of a cross of mica schist, about 5 feet high, having a recessed 
ring and roUs in the hoUows (compare Fig. 97.) It stands 40 feet west of the 
church. 

Fig. 78. — A cross of mica schist, 3 feet 8 inches high, having a massive base and a 
head which shews the complete ring, and has in the centre a Greek cross formed of 
circular curves. 

Fig. 79. — A ringed cross of mica schist, 7 feet 2 inches high, fixed in a large base, 
and having the west side of the head decorated with an elaborate circular pattern, 
consisting of a Greek cross formed of one continuous band and surrounded by two 
rings. The circular centre of this cross contains a design similar to the triskelion 
(see Board’s 75th Annual Report — Slabs of Clonmacnois), but having two arms 
only, and the triangular ends contain triquetras. In the quarters are interlaced 
knots ; three of these are similar, and consist of single bands with four loops each. 
The fourth is formed of two oval bands interlaced. This cross stands near the south- 
east angle of the chancel. 

Fig. 79 a. — T he design on Fig. 79, but drawn to double the scale. 


Roadside Crosses. 

Fig. 80. — An upright slab or pillar, 3 feet 3 inches by 2 feet 3 inches by 11 inches, 
carved on the south side with a rough Latin cross in relief. Beside it on the dexter 
side is a small sunk cross of the same shape. There may, perhaps, have been a similar 
one on the sinister side, but if so it has scaled off. This stone is a short distance 
east of the Royal Hotel, at the junction of the road to Glendassan. 

Fig. 81. A cross of mica schist, 2 feet 6 inches high, carved with a singular pattern 
consisting of grooves forming a saltire in the centre, and on the arms panels whose 
sides correspond in direction to the lines of the saltire. It is on a low mound in a 
field between the road and the lower lake. 

Fig. 82. — A Latin cross, 5 feet 8 inches high, cut out of mica schist, and having one 
arm broken off. The only ornament consists of circular hollows at the angles of the 
intersection. It stands in a field between the road and the river near the bridge at 
the upper lake. Both of these crosses are in the line of the ancient “ Pilgrims’ Road,” 
now almost obliterated. 
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In the Graveyard. 

Fig. 83.— A curious little slab of mica schist, 1 foot 4 inches high by 12 inches 
wide, and_ 2 inches thick. On the west side a Greek cross of two lines, with hollow 
angles, is incised. A small hole is pierced through near the centre. It stands about 
20 feet west of the Round Tower. 

Fig. 84.— A slightly tapering slab of hard schist, 6 feet 4 inches by 2 feet 1 inch, 
incised with a single line cross in a single line frame. The cross has a small diamond- 
shaped centre and triangular ends. There are two short cross bars in addition, 
the upper is plain and the lower has circular ends. It is placed at the north-east 
angle of the “ Priest’s House.” 

Fig. 85. — A rough slab of mica schist, 5 feet 5 inches by 2 feet I inch, incised with 
a two line Latin cross having hollowed angles. The cross does not occupy more 
than two-thirds of the slab. It is about 6 feet from the south-west angle of the 
cathedral. 

Fig. 86. — A ringed cross of granite, mica schist, 3 feet 6 inches high by 2 feet 6 
inches wide. It is unlike the sepulchial crosses, and may have marked the boundary 
of the ancient graveyard. It now stands on a modern grave at the west end of 
the “ Priest’s House.” The shaft was longer than at present, and it seems to have 
been broken before it was utilised for marking a modern grave. St. Kevin’s (iross 
is illustrated in Fig. 21a, Supra. 


At St Mary's Church. 

Fig. 87.— A tapering slab of mica schist,. 4 feet 6 inches by 2 feet I inch, incised, 
with a single line panel, containing a single line cross with small triangular ends 
(compare Fig. 72). The base and the top corner are broken. It lies outside the south 
wall of the chancel. 

Fig. 88.— A tapering slab of mica schist, 5 feet 2 inches by 1 foot II inches, incised 
with a two line border, containing a three line cross having a circular centre and semi- 
circular ends (compare Figs. 73, 74, 94). It is placed in the chancel. 

Fig. 89. — The lower portion’ of a slightly tapering slab of mica schist, now 3 feet 
10|- inches long by 2 feet 1|- inches wide. On it is a two line frame, containing a two 
line cross-potent with a square centre and base formed of spirals curving outwards. 
The other extremities are expanded into rectangles as usual in crosses of this design. 
It is placed in the chancel near the slab illustrated in Fig. 88. 

Fig. 90.— A rough erect slab, 3 feet 0 inches high by 1 foot 5 inches wide by 4 inches 
thick, fixed in a socket, and carved in relief on the east face with a Latin cross having 
the arms slightly tilted upwards. It is about 20 feet west of the church. 

Fig. 91. A slab very similar to the last, and also carved in relief, but rather narrower 
m width, and having a cross with slightly enlarged centre. It is placed about 8 feet 
north of the church, and measures 3 feet high by 14 inches wide and 3 inches thick, 
r u i rough cross of mica slate 1 foot 9 inches high, the arms of which expand 

slightly towards the ends. It is fixed in a socket and stands 10 feet west of the church. 


Slabs Near St. Kevin's Church. 

Fig. 93.— A rough slab of mica schist, 6 feet 2 inches long by 2 feet 0 inches wide. In 
the centre is a small Latin cross in relief. . The stone is near the north-west corner of 
the church. 

Fig 94.— Part of a granite slab now 3 feet 7 inches by 1 foot 11* inches, incised 
with atlnee hne cross having a circular centre and semicircular ends (compare Fig. 88), 
suiTounded by a double line frame. It is placed against the south wall of the sacristy 
hig. 96.— A rectangular slab of mica schist, 6 feet 9 inches long by 5 feet 2 inches 
wide, incised with a cross formed of an endless band, and haying a plain circular 
centre and two loops at each extremity. Surrounding the cross is a frame of one line 
'"t. ® few feet north of the church 

Fig. 96.—^ erect slab of mica schist, 4 feet 10 inches high by 2 feet 6 inches wide, 
with a rmged cross carved m relief on the face. The cross is of Latin form, and the 
hmbs expand slightly towards the ends. It is leaning against the north waU of the 
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Memorial Slabs and Crosses at Glendalough. Figs. 71 to 92. (Scale, linear). 

Fig. 71. Cross at Teampul-na-Skellig. Figs. 72 to 79a. Slabs and crosses at Reefert Church. 
Figs. 80 to 82. Roadside crosses. Figs. 83 to 86. Slabs and crosses in the graveyard. 
Figs. 87 to 92. Slabs and crosses at St. Mary’s Church. Scale, zt • 
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Pig. 97. — A massive slab of granite, 7 feet 1 inch by 3 feet 2 inches, now broken in 
two, carved in relief, with a rectangular panel containing a double ringed cross, one 
of which has semicircles projecting inside the segments of the ring. 

Inside, the Cathedral. 

Pig. 98. — A slightly tapering slab of granite, 7 feet 3 inches long by 3 feet 3^- inches 
at the head and 2 feet 10 inches at the foot. It is broken in two and greatly weathered, 
but the design is one of the most striking of its kind. In the centre is a cross formed 
of an endless band which forms triquetras at the sides, and at the head and base knots, 
which are derived from the triquetra by the addition of an extra loop. The centre 
is circular, and contains a separate pattern consisting of four simple knots formed 
on a single band. In the two upper spaces are Greek crosses in circles, one of which 
has curved and the other angular expansions at the centre and extremities. The 
lower spaces contain inscriptions in Irish already given which read “ a prayer for 
Darmait ” and “ a prayer for Maccois.” This stone is the only one here which com- 
memorates more than one person. It hes in the north-east corner of the chancel. 

Pig. 99. — The central portion of a tapering slab of mica schist, now 4 feet 4 inches 
by 2 feet 2 inches. On it is a single line frame containing a ringed cross of two lines, 
with a pointed and looped top. The base, which is broken off,, probably took the 
form of a step or socket. This slab is placed against the north wall of the chancel. 

Fig. 100. — The upper part of a rectangular slab of mica schist, now 3 feet 9 inches 
by 2 feet 10 inches, divided longitudinally into three panels, the sides narrow and 
plain and the centre containing a design of scroll foliage branching from a stem. 
Such patterns were used as early as the 6th century in Italy. Tliis stone adjoins 
that shown in Pig. 99. 


In St. Kevin’s Church. 

(Drawings 101 to 159.) 

(The Roman Numbers are those marked on the stones.) 

I. A rectangular slab of mica schist, 5 feet 5 inches by 2 feet 3 inches, carved with 
a cross having expanded centre and ends. The former shows traces of a crosslet 
and the latter contain triquetras. At the upper and lower extremities the triquetras 
are separate, and at the sides they are a continuation of the band forming the cross. 
Along the dexter side is the inscription Op *00 bpedfAt, “ a prayer for Bresal,” and 
along the sinister the Greek letters. Alpha and Omega (Jes. Chrs.). This stone was 
brought from Reefert church where it was found in 1875. (See Fig. 101.) 

_II. A rectangular slab of mica schist, 5 feet 10 inches by 3 feet 1^ inches, incised 
with an uncommon design consisting of four saltires of three Hnes, with circular 
centres and terminations. They are arranged so as to form a continuous pattern 
over the entire surface. This stone is said to have been brought from Reefert church. 
(See Fig. 102.) It may have been an altar front. 

III. The head of a granite cross, 3 feet by 3 feet by 9 inches thick, with a solid 
recessed ring and hallowed angles. Two small concentric circles occupy the centre 
and two incised lines form mouldings round the cross and emphasize the outline. 
(Pig. 103.) 

IV. _ The large granite cross, usually called the “ Market cross,” 5 feet ^ inches 
in height by 2 feet 7-J inches in width across the arms, and 9 inches thick. It has 
no ring, but the angles where the arms intersect the shaft are rounded off, and there 
are small rolls at the ends of these curves, eight in all. The crucifixion is carved in 
relief on the front ; the figure is draped in a short kilt-like garment, and has the arms 
extended horizontally and the head inclined and crowned. The space around is 
filled by interlaced Imots and there are rows of large pellets along the edges of the 
shaft. Below the crucifixion is the figure of an ecclesiastic in long robes, on the back 
of the cross a stiff floral pattern occupies the head (see Fig. 105a), and a design of 
serpents interlaced in figure-of-eight knots is carved on the shaft below. The edges 
of the^ shaft and the end of one arm are ornamented with animal interlacements, one 
of which is shoAvn in Pig. 107a, which suggest the eleventh century as the probable 
date of the monument. The end of the second arm is much injured, but seems to 
have on it a pattern of small diamond-shaped panels containing either floral designs or 
interlacements. The worn condition of the base obscures the patterns on it, there 
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Memorial Slabs ai^d Crosses at Glendalotjgh. Figs. 93 to 103. 
Figs. 93 to 97. Slabs near St. Kevin’s Church. Scale, it . Figs. 98 to 100. 
Slabs in the Cathedral. Scale, . Figs. 101 to 103. Slabs and cross 
in St. Kevin’s Church. Scale, ^^ 4 , 
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are, however, two smalL figures in reKef to be seen on the front and a zoomorphic 
interlacement on the back. This cross originally stood on the road in front of the 
Royal Hotel, and was removed to give more room for traffic, it has been erected in 
St. Kevin’s church for preservation. (See Figs. 104, 5, 6, 7.) 



f7G.I04 


Carved Cross. St. Kevin’s Church. 

Fig. 104, front view. Fig. 105, detail enlarged. Fig. 106 and 107, side views. 
E. indicates insertions. 


Fia. 1079 


Carved Cross. St. Kevin’s Church. 

Fig. 105a. Detail of floral ornaments on back of cross. 

Pig. 107a. Enlarged detail of Zoomorphic pattern shown on Fig. 107. Scale, 

V. An erect slab of mica schist, 1 foot 10 inches by 10 inches by 2^ inches thick, 
with rounded top, incised with a Latin cross formed by placing a Greek cross with 
splayed ends on a long stem. (Fig. 108.) 

VI. A rough slab of mica schist, 2 feet 4 inches by 10 inches by 2^ inches thick, 
having fifteen small cup marks irregularly scattered over the face. (These are probably 
due to weathering ; similar cups are found on other stones of the same geological 
formation.) (Fig. 109.) 
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Memoeial Slabs abd Ceossbs at Glendalough. 

Figs. 108 to 129. Slabs and crosses preserved in St. Kevin’s Church. Scale, 
(The Roman numbers are those marked on the stones.) 
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VII. The rounded top of an erect slab of compact mica slate, bearing on the front 
a Greek cross of circular arcs surrounded by two circular bands, and on the back 
the upper part of a two line cross-potent with a square centre. (Fig. 110) 

T- slate (broken in two), 2 feet 10| inches by 12 inches 

by 1| inches thick. On the front is a circular band in relief carved with plain zigzag 
pattern, above which is an upright chevron. Round the edge is a small rebate and 
on the shaft a plain lattice of five compartments. On the back is a Greek cross of 
fom bands, mitred together at the centre and finishing in crescent shaped ends 
(Fig. 111.) ■ ^ 

, central portion of a large cross head of mica schist, 1 foot 9 inches by 

1 foot 5 inches by 2J inches thick. In the centre is a small circle surrounded by a 
Greek cross placed diagonally, and shaped as a square with the angles hollowed out in 
curves. (Fig. 112.) 

X. The central portion of a cross head of mica schist, 1 foot 9 inches by 1 foot 
4^ inches by 3 inches thick. It is plain, with the exception of curved lines which 
mark out the quadrants of the ring. (Fig. 113.) 

^ schist, 3 feet 1 inch by 1 foot IJ inches by inches thick 

ihe ring is sohd and a plain cross with rounded angles is carved in slight relief The 
head is separated from the shaft. (Fig. 114.) ° 

XIT. The head of a cross of mica schist, 1 foot 5 inches by 1 foot 2i inches by 24- 
inches thick. The ring is marked off from the cross proper by incised lines partly 
worn away. (Fig. 115.) x ^ » r 

XIII. The head of a small cross of mica schist, 1 foot 2-^ inches bv 104 inches by 
2| inches thick. The lower segments of the ring are broken, and the intersection 
of the cross is above the centre of the ring. Tliis is the only cross with a pierced 
ring now to be found at Glendalough. (Fig. 116.) 

, of ^ swiall cross of mica schist, 1 foot 2 inches by 1 foot Oi inch 

by li inch thick. The ring is not separated from the cross by any incision, and 
the arms are slightly tilted and are placed above the centre of the ring (Fig 117) 

XV. The central portion of a small rude cross of mica schist, 1 foot'u inches bv 

^ ^ ^^ohes thick ; a small Greek cross is incised on each face. One 

of these crosses has another smaller cross at the upper extremity. (Fig. 1 18 ) 

XVI. The head of a rude cross, 1 foot 2 inches by 9 inches by fi inch thick formed 
by cutting four notches in a slab of mica schist. (Pig. 119.) 

XVII. The head of a rude cross, 1 foot 2 inches by 6 inches by Ij- inch thick, formed 

™ schist, somewhat similar to No. XVI. (Fig. 

^ ^ ““I*®® V 1 foot 1 moh by 1-1 inches 

thick, formed as No. XVII., but having the upper end rounded, and incised with 
three short vertical lines. (Fig. 121.) 

XIX, The lower portion of a cross of mica schist, 1 foot 6 inches by 6-5- inches 

by ji inches thick. This cross consisted of a tapering shaft supporting a head" formed 
mis5n[ ‘7pi‘g''l2?) towards the ends. The upper and side hmbs are 

XX. The head of a plain Latin cross of mica schist, 1 foot 3i inches by 1 foot 

2 inches by 2 inches thick, mcised on one side ivith a plain double line cross now 
almost worn away. (Fig. 123.) ' 

XXL The head of a plain Latin cross of mica schist, 104 inches by 10-4- inches bv 
2 inches thick. (Fig. 124.) ^ inoues uv 

, ^ small plain cross of mica schist, 1 foot 2 inches by 54- inches 

by If inch thick. (Fig. 125.) 

XXIII The head of a small plain cross of mica schist, I foot 04 inch by 6i inches 
by 14 inches thick, similar to No. XXII. ' ^ 

by^lf tadms7MrsZtarto°N7.Txv”°" 

’’y 

2 f®ef 3 inches by 9J- inches by 2j- inches thick, 
^bb bmbs expand slightly towards the ends and the shaft tapers. Fig 127 
2 i?clI7i 7 ^ n >;bSbmbhng No. XXVI.. 2 feet 6 inches by 10 inciies bv 

b, 1912). (Kg **'® ®bf-ob 

XXVIII. A carved fragment of uncertain allocation, 1 foot 4 inches by 8 inches 
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Carved Stones peeserved in St. Kevin’s Church. 

Eigs. 130 to 145, and 147-8. Scale, J. Figs. 146 and 149 to 159. Scale, 
(The Roman numbers are those marked on the stones.) 
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by inches thick. It sho\>i^s portion of a flat band in relief, 2} inches wide, turned 
at right angles. Inside the angles of this band the stone forms a rebate, above the- 
band are the legs of a human flgure, the remainder is broken away. Portions of 
interlaced and spiral designs appear at the side. (Fig. 129.) 

XLII. Portion of a cornice, 1 foot 6^- inches in width, 6|- inches in height, and 
lOi inches deep, carved with a hne of fleurs-de-lis and a grotesque head. (Fig.'lSO.) 

XLIII. Portion of a cornice or string course, 1 foot 1 inch in width, 3 inches in 
height and 1 foot in depth. The edge is carved into fleurs-de-lis with angular notches- 
between. Similar to No. XLIV. (Fig. 131.) 

• ^ cornice or string course, 1 foot 2 inches in width, 3^ inches 

in height and 1 foot 3 inches in depth. The edge is carved with a fleur-de-lis at 
intervals, similar to but slightly larger than those on No. XLIII. Fig. (131.) 

XLV. A carved stone, 1 foot 4^ inches in width, 4^- inches in height, and 1 foot 
2 inches in depth, with traces of a floral pattern on a beveUed edge which is- 
returned at the ends. It may have been a capital or impost. (Fig. 132.) _ 

XL VI. Portion of a hood or dripstone, 1 foot inches in width, 4 inches in height, 
and 11 inches in depth. The upper side is weathered and the lower member is carved 
with a flllet and a row of square pellets. (Fig. 133.) 

XL VII. The springing voussoir of an arch, inches in width, 10 inches in height 
and 8 inches in depth. On the face is carved a small pattern of three leaves and 
above it a band of floral ornament. Outside of this is a row of small pellets, and 
inside a roll If inch in diameter, to form a chevron on the soffit. (Fig. 134.)’ 

XL VIII. A voussoir 8 inches in width, 2 inches in height and 11 inches in depth 
carved with narrow chevrons on front and soffit. The mouldings agree with those 
in the arch of the “ Priest’s House.” (Fig. 135.) 

XLIX. Another voussoir of the same kind, 8 inches in width, 3 inches in height 
and 6^ inches in depth. It is carved both in front and soffit with a chevron and a 
floral pattern of three leaves. (Fig. 136.) 

LI. Portion of the hood moulding of the arch of the “ Priest’s House,” 2 inches- 
in width, 4 inches in height, and 4^ inches in depth, carved with narrow chevrons 
each of which fits into the one above it. (Fig. 137.) 

LIT. A voussoir, 4 inches in width, 5-} inches in height, and 12 inches in depth 
carved with a conventionalized animal head on the front and with a chevron on the 
soffit. (Fig. 138.) 

LIII. A_ voussoir with sharply pointed chevrons on the front. It is 8^ inches in 
width, 3^ inches in height, and 13^ inches in depth. It corresponds with the stones 
m the second ring of the chancel arch of St. Saviour’s Monastery. (Fig. 139.) 

_ LIV. An incomplete voussoh, 8 inches in width, 2|- inches in height, and 7 inches 
m depth, carved with portion of a chevron and scroll pattern. It is similar to the 
pattern in the third or inner ring of the chancel arch of St. Saviour’s Monasterv 
(Fig. 140.) 

_ LV. A triangular shaped stone, 5} inches in width, 7 inches in height, and 8-1- 
inches in depth. It is carved with a grotesque head similar to that on No XLII 
(Fig. 141.) 


• ^ inches in width, 8 inches in height, and 4^ inches in depth, carved 

into the shape of a human head with moustache and beard. In the back is a mortice 
Z inches in height, and 5 inches in depth. This stone was pro- 

bably the flnial of an arch or doorway. (Fig. 142.) 

LVn. A rectangular stone, 9J inches in width, 9J inches in height, and S inches in 
depth, carved with a cusped, foliated design of five leaves. (Fig. 143.) 

• stone, 9 inches in width, 5^- inches in height, and 8^ inches- 
m depth. On the front is a carved pattern, one wing of which is coiled in a spiral and 
the otoer stretched out along the narrow part of the stone. (Fig. 144.) 

^ similar stone, 8^ inches in width, 8J inches in height, and 5 inches in deptli. 
This stone is more injured than No. LVIIL, but with it probably formed the head 
of a window or other opening, about 12 inches in width. (Fig. 145.) 

LX. Portion of a semicircular head, 1 foot 11 inches in width, 1 foot 2 inches in 
height, and 6^ inches in depth. It has a series of shallow radiating grooves. The 
™ } ^oot 6 inches in width, and the head was cut in one stone. (Fio-. 146.) 

.LXyi. Portion of a base or capital, 7^ inches in width, 2^ inches in height, and 
pattenir U7 )^^ adjacent sides with parts of finely cut scroll 

LXVIll. An irregular fragment, 9 inches in width, 2 inches in height, and 5^ inches 
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m depth. On one edge is a fragment of square fret pattern or panel. It was found 
at TeampuI-na-Skellig m 1912. (Pig. 148.) 

from a splayed jamb, 10 inches in width, 10 inches in height, and 
fif and reve'a? ’(F™T49.) ^ 

splayed jamb, 6 inches in width, 12J- inches in height, and 
'“'rtli a roll inches in diameter on the arris. (Fig 160 ) 

»„ri' in i5 formed part of a jamb, 9 inches in width, 4 inches in height 

I® ™ '*®?**‘- , :® rebated If inches deep and 1 inch wide, and the®ad- 

jacent angles are chamfered. -(Pig. 151.) 

"’’hi? ^ ® “ches in height, and 10 inches in depth 

having m angular fillet, I j- inches wide, worked in a groove on the arris. (Fig. 152.) 
'PS o ^ ^ ^ inches in width, 6 mches in height, and 6 inches in depth 
Ihe arris is chamfered for a breadth of 2f inches, and two V grooves are out onVe 

Slal. (Kg“l53 )"® *e 

LXXXV, A oa,rved stone, 9 inches in width, 13 inches in height and 7 inches in 
depth with a 2i-incli roll along the arris, and with chevrons on the front and reveal 
bee elevation and section, (Fig. 154.) »noievoai. 

■ ^ S inches in width, 1 foot 3 inches in height, and 7i inches 

of th?ci,a “T '"f “to a 4-inch roU. It is the same as the outer ring 

ot the chancel arch of the cathedral. (Fig. 155.) ® 

denth^^Tnnvfl,J™'‘'°''^’ 'n ® “®’*®® “ height, and SJ inches in 

depth Along the arris is a 3i-inch roll bearing a fillet. (Fig. 156.) 

tn u- ^ inches in width, inches in height, and 61 inches in 

m onto trrisTch amf ""d “®^®'! head. The ope w!s 7 inches in bridth. 

section aVekvati“ See 

in ^enth ° 1 foot 1 inch 

(Fi^SS.) ^ ‘“Jj^eent edges are moulded into a chamfer between two beads. 

dert?' 4h?eZnZrtfe^’*"*^’ ® “®^“® “ *t®‘Sht, and 1 foot in 

% 159.) ^ ®"’® *=®™»®'i off. and the fourth is rebated. 


Detail oe Oaevins ojt the Chancel Aeoh and East Window at 
St. Saviohe’s Chdech. 

(Drawings Nos. 160a to 163z".) 

ThI^ZTgZVe^oZZ?ZZL®Z'“*®,“ ’■Ofarkable series of ornamental carvings, 
ne designs are confined to the chancel arch and the east window The inner riZ 

the arri^ and ZcC ®h®™ns on the face and soffit, which meet on 

irven’esSis Much Z 11 ®®“ ®“ diamond-shaped panels with 

g?S vSetv of Th ®“™f “ ““®®ff. '="* ’^hat remains shows a 

163z and leHered seen d^**® .“t®t®.®t“g examples are drawn in Figs, 160a to 

fFiv 521 The 1 ■ fo their position as shown on the elevation of the arch 

inlth^'dotted fcs'tho™ oHS Itth °Vlf® f ® 9 * 

are also carved, and are shown in Figs 61 to 66 S^evZaZf+Z®? *^® 1*^?®*®“ 

Zna/SS Z Tcotr 

chie^ oTL:rihr®’ant®tZ®''®®‘z " 

which are characteristic iff the ornameT aZ GlendalX combinations, 

Designs on the Chancel Arch 

"'’‘,6®oi“ ^®h®®®°“'' *■'=.>' ®°® ^^prominenh ®"®® **'® ®“® ^“® 

160 h. This IS another head, and is chiefly remarkable for the position of the ears 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1911-1912] COMMISSIONERS OF PUBLIC WORKS IN IRELAND 


87 



Fig. 162t'. Detail of ornament on base of second 
pilaster at south side of chancel arch of St. 
Saviour’s Church. Scale, J. 



Figs. 163u to 163z". Detail of ornament on jambs of east window of St. . 
Saviour’s Monastery. Seale, 
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and the elaborate arrangement of the hair. Both of those peculiarities appear to 
be influenced by the outline of the space to be filled in the panel. 

160 b. c. are interlaced patterns, b. has pear-shaped figures introduced at the 
upper and lower points, a feature not found in the knot work of earlier date. c. is 
a design of four knots often found on the slabs and crosses of the ninth and tenth 
centuries. (Compare the centre of the cross shown on Fig. 98.) 

160 f. f'. g. g'. k. 1'. are examples of scroll or foliage designs. In 160 f. and 160 V. 
the leaf work surrounds crosses formed of rows of square pellets. The lower portion 
of 160 1 . is injured, so that the form of the scroll can only be regarded as approximate. 
In 160 g'. one of the curves which define the leaves has not been executed, and was 
left incomplete. 

160 n'. h'. These panels contain circular, elliptical and pear-shaped bosses of 
different sizes. 

161 r . The design on the capital of the pilaster of the inner order on the south 
side represents a ship, a well-known symbol of the church. The bow of the vessel 
is shown with an indication of the heads of the crew appearing over it. The mast 
and sail are also outlined. From the former extend narrow bands, which interlace 
with the braids of hair from the faces carved at the angles of the capital. 

161 s'. This design, carved on the south capital of the outer order, is a semi- 
circular fret rising from a row of stems. It is evidently an adaptation of the patterns 
used on the early grave slabs at Clonmacnois and Inisbofin. 

162 t'. This ornament, carved on the base of the outer order on the south side 
consists of a scroll pattern, which runs over both face and reveal. Above the scroll 
is a concave moulding decorated with leaves. 


Ornaments on the Jambs of the East Window. 

panel contains a lion having the tail curved round so as to reach the 
mouth, and pomted to indicate the sting supposed to exist in it. The lion was used 
as a symbol of the resurrection, on account of the fable that the cubs did not receive 
life until three days after birth. 

^ containing two birds pecking at a human head. Numerous 

modihcations of this design are seen on ancient monuments in Ireland The mean- 
ing IS uncertain. 

163 V. V'. SmaU panels containing, respectively, an interlaced knot and a con- 
ventional leaf. 

163 W'. A curious design representing some object highly conventionalised, 
perhaps a boat, a bird, or a sheelanagig. 

163 X'. Y'. These are diamond-shaped panels containing Greek crosses, one being 
strands, and the other a simple looped pattern. 

163 Z . A circular floral design of two rows of petals, sixteen in each. In the 
centre is a small boss carved with a tetraskelion similar to those which frequently 
occur on the slabs at Clonmacnois and elsewhere. 

163 Z". A circular design formed of circular arcs, similar to that known as St. Pat- 
ricK s hross. Z . and Z . are carved on the same stone. The stone which occupied 
a corresponding position at the other side of the window is lost, but Dr. Petrie in 
his JicclmasHcal ArcUteciure of Ireland (p. 262), has given a drawing of it, which 
shows that the circular panels on it contained, respectively, a rosette of eight petals 
•ana a number of square peUets arranged in concentric circles. 
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Appendix P. — Statement showing bhe Loans made by the Board of Works to Aid in the 


Railway. 

Amount Advanced 

j Principal 

' Outatandinz: 

. Principal 

Remarks. 




31st March, 1912 


& S. d 

.1 £ s. d. 

1 

1 

Ballymena, Cushendall anc 

27,700 0 ( 





Redbay. 





Ballycastle, . 
Ballymena and Larne, 

(a) 20,000 0 0 

— 

[ 

(ft) Board’s interest sold. Bal- 

44,300 0 0 

— 

— 

rublic Works Loans Act 
1897. 



'(b) 30,000 0 0 

— 

— 

(b) The purchase of the line by 





the Great Southern and 
Western Company was com- 

Clara and Banaglier, 

(c) 28,346 0 0 

! 

14,290 2 10 

13,43 0 6 0 

pleted during the year 1896-7. 
The balance outstanding, 
£25,000, was remitted by the 
1 Public Works Loans Act 

1897. 

1 (c) The repayment of this loan 
1 is guaranteed by the Barony 

of Garryeastle, King’s Co., 
under the Relief of Distress 
1 Amendment Act, 1880 

f ■ lonakilty Extension, 

20,000 0 0 

— 

- 

! 

Cork and Bandon (Bantry 

35,000 0 0 

_ 



Extension). 

( 




112,200 0 0 

Dublin to Kingstown, 



■ 

( 

25,000 0 0 

— 

— 


Dublin and Lucan . 

10,000 0 0 

— 

— 


Derry Central, 

d) 100,000 0 0 



(d) Board’s interest sold to Bel- 

j 




fast and Northern Counties 
Railway Company — Purchase 
Money, £85,000, paid 20th 





September, 1901. The bal- 





ance, £15,000, was remitted 
by the Public V’’orks Loan's 
Act, 1902. 

(' 

Donegal, . . ' 

e) 40,000 0 0 

- 

- 

(e) For West Donegal Line. 

(' 

12,500 0 0 : 

- 

— 


Draperstown, . . ! 

/) 15,000 0 0 : 



(/) Line sold for £2,000. Bal- 





ance, £13,000, remitted by 
the Public Works Loans 
Act. 1896. 

Giant’s Causeway, Portrnsh'G) 10,000 0 0 

_ 



and Bush Valley, 
lien Valley, . 

40,000 0 0 


1 

signed and the purchase raoiiej, 
£6,500 was lodged in May, 1897. 



IhiS sum, together with £225 
previously received, left a balance 
of £3,275, which was remitted by 
the Public Works Loans Act, 


' 



Limavady and Dungiven, j 

h) 19,601 0 0 

— 

— 

1897. 

(h) Board’s interest sold for 


50,000 0 0 ; 



£2,000 to the Midland Rail- 

Letterkenny, . . 

i 

49,522 15 3 

49,522 15 3 

way of England; the balance, 
£17,601, was remitted by the 





Public Works Loans Act, 
1908. 

u 

i) 36,000 0 0 ’ 

17,097 14 8 

16,014 2 11 

(i) The repayment of this Loan 




is guaranteed by certain 

Sligo, Leitrim and Northern^ 

1)9,625 0 0 1 



Baronies in the Counties of 

Counties. 



Donegal and Londonderrj’ 

Sligo and Ballaghadereen, ' 

13,300 0 0 ' 

- 

- 

under the Relief of Distress 
Amendment Act, 1880. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1911-1912.] COMMlSSIONEfiS OF PUBLIC WORKS, IRELAND. 

Constxuction of Railways vmder the Act 1 & 2 Wm. IV., cap. 33. 


91 


Railway. 

Amount Advanced. 

Principal 

Principal 




3l8t March, 1911. 

31st March, 1912. 



£ s. d. 

£ s. d. 

£ s. d. 


Southern, . . . 

56,184 17 5 

54,693 17 5 

54,693 17 5 



Ulster, . . . 20,000 0 0 


Waterford, Dungarvan and {j) 93,270 16 
Lismore. 


I (;■) Board’s interest sold to the 
I Fishguard and Rosslare Rail- 

; ways and Harbours Com- 

I pany — Purchase Money, 

j £93,000, paid 1st November, 

1901. This amount, together 
with a sum of £10 previously 
received, left a balance of 
£260 16s. 8d., which was re- 
mitted by the Public Works 
Loans Act, 1902. 


Waterford and Wexford, . (/c) 53,000 ' 0 0 


Cavan, Leitrim and Ros- 

66,000 0 0 



common. 




Ulogher Valley, 

44,000 0 0 

— 

— 

Cork and Muskerry, 

18,700 0 0 

- 

- 

Donegal (West Donegal 

(1) 7,000 0 0 



Light Railway). . 



West Clare, . 

54,400 0 0 

— 

— J 

Cork, Blaokrock & Passage 

65,000 0 0 

65,000 0 0 

65,000 0 0 

(Crosshaven Extension). 




*1,265,127 14 1 

200,604 10 2 

198,661 0 7 


(k) This line has been trans- 
ferred to the Fishguard and 
Rosslare Railways and Hai"- 
bours Co., and £38,000 of the 
advance was written off from 
the Assets of the Local Loans 
Fund by the Public Works 
Loans (No. 2) Act, 1893. 
Under the provisions of See. 
15 of the Fishguard and 
Rosslare Railways and Har- 
bour Act, 1894, the Com- 
pany have paid a sum of 
£10,000 in redemption of the 
Incumbrancer’s moiety of 
the surplus receipts. The 
Board’s proportion of this 
sum amounted to £7,946 Os. 
6d. The whole of the £45,053 
19s. 6d. still remaining un- 
paid, including the sum of 
£38,000 previously written 
off, was remitted by the Pub- 
lic Works Loans Act, 1908. 


These Loans were made on the 
security of Baronial guaran- 
teed shares, under the Public 
Works Loans (Tramways, 
Ireland) Act, 1886, 49 & 50 
Vic., c. 46. 

(1) The Treasury liability was 
redeemed in July, 1898, and 
the Loan repaid with the 
funds thus provided. 


Note — W ith the exception of the loan of £112,200 to the Dublin and Kingstown line on which the rate of Interest was 4 per cent., the rate of Iniereat 
cliargeable up to the 30th June, 1883, was 5 per cent. ; since that date 4 per cent, lias been charged. 

•In addition to this amount a sum of £13,507 19s. 6d. for the Limeticlc end Waterford Kallway was advanced at 3i per cent, interest in 1846-7 out of tiie 
Labour Bate Fund, Act 9 and 10 Vie.. Cap, 107, on tlie security of the rates of tlie Baronies of Clanwllliain, Iffa and Offa East and West, in County 
Tipperary. This loan was paid off on 17th April, 1851. 
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The following is an Abstract of Loans made by the Commissioners of Public Works, showing tlij 

Amounts Remitted, an,j 



















aptanoed 

TO Borrowers. 



PRINOIPAL repaid ad 


Act« under which 


No. of 
open Loan 
Accounts 







In the Year e 

nded 31st March, 19ii, 

No. 

purposes for WHK'H advanced. 









. 



In the Year ended 

Total up I 









1912. 


1, 1912. 


1912. 






b. 

d 






Principal 


Interest. 

1 



I. PUBLIC WORKS LOANS. 1 & 2 













Wm. IV., 0. 33, and 40 and 41 Vio.,o. 27. 













CLASS I. — Loans Secctbed on 













Undebtakinqs. 


£ 


d. 

£ 

a. 

d. 

£ s 

d. 

£ *. d. 

1 

l&2Wm. IV., e. 33, 

Local Boards, not Sanitarv Authorities, 


_ 



186,224 

0 

0 

1,637 7 


773 10 iO 



and Public Companies, 










2 

Do. 

Inland Navigation, 

> 

— 



134,297 

« 

2 

220 0 

0 

37 7 9 

3 

Do 

Railways, ..... 

6 

- 



1,265,127 

14 

1 

1,943 9 

7 

9,355 9 9 

4 

lit 2 Win. IV., c. 33, 
and 54& 56 Vic., c. 
48. 8. 40, 8. s.. 16. 

Quarries, Mines and Miscellaneous, 
(including Loans to Congested 
Districts Board). 

20 

- 



255,777 

19 

2 

10,723 10 


6.108 0 10 


5 

1 & 2 Wm. IV., c. 33. 

Harbours, Docks, &c. 

23 

4,605 

0 

0 

588, -'534 

13 

7 

8,529 3 

4 

7,079 17 4J 

6 

Do. 

Reclamation of Waste Lands, 

- 

- 



130,651 

0 

0 

- 


- 

7 

20 & 30 Vie., c. 44, . 

Labourers’ Dwellings in Towns, . 

46 

- 



189,911 

16 

2 

3,866 11 

8 

1,023 17 3 

8 

48 & 49 Vic., 0. 72 ; 

Housing of til© Working Classes. 

92 

3,843 

0 

0 

♦ 406.809 

0 

0 

12,406 5 

10 



and 63 & 54 Vic., e. 
70. 

(See also Class 2. No. 17). 













190 


0 

0 

3,167,333 8 2 

39,320 7 8 

30,849 6 4 




Bates. 











n 

1 & 2 Wm. IV., e. 33 ; 


150 

51,495 

0 

4 

1,003,403 

2 

4 



3,387 19 0 


and 61 & 62 Vie., c. 
64, sec. 4. 

Houses, &o. 











10 

Do. 

Roads and Bridges, .... 

2 

500 

0 

0 

205,877 

0 


101 0 


177 17 5 


f40 & 41 Vic., co.'l 










15 & 54 

Public Buildings — Public Libraries : 











11 

i 44 & 45 Vic., c, 29; L 

Reformatories and Industrial Schools ; 

> 10 




88.960 

0 

0 

1,016 4 




48 Vic., c. 19. 
ISEdw. VII„c. 67. J 

Loans under Children Act, 1908. 

/ 










12 

9 Vic., c. 3. . 

Fishery Piers and Harbours, 

— 

— 



53.544 

17 


— 


— 

18 

57Geo. ni.,c. 34, . 

Public Worlcs Loans, 

1 

- 



491,444 

10 


- 


180 0 0 

14 

16 & 17 Vic., c. 136, 

Repairs of Fishery Piers and Harbours, 

- 




22,017 

7 




- 

15 

19 & 20 Vic., c. 62, . 

Maintenance of Navigation Works. 

- 

- 



2,609 

1 


- 


- 

16 

1&2GOO.IV..O. 33: 

Lunatic Asylums Buildings, 

278 

17,092 



3,245,097 



48,621 7 


42,662 10 10 













48 and 49 Vic. c. 72 j 

Housing of the Working Classes, 

181 

98,137 


0 

573,277 





11,005 4 3 


and 63 & 64 Vie., c. 
70. & 8 Edw. 7 c. 61 

(See also Class I., No. 8). 











18 

38 & 39 Vie., c. 36, . 

Artisans’ Dn'ollings, .... 

1 

— 



81,000 


0 

653 4 

10 

87 11 10 

in 

37 & 38 Vic., c. 93 ; 

Public Healtli. . , , , 


83,949 


10 

3,967,501 



84,334 7 

. 

52,283 14 4 ' 










20 

45 & 40 Vic., e. 47 . 

Emigration, ..... 


— 



11,765 


10 

— 


— 

21 

46 & 47 Vic., c. 60 I 

Labourers Acts, 



0 

0 

3,466,747 



25,211 11 


100,857 19 1 











22 

42 &. 43 Vic., 0. 26,. 

Dispensary Houses, .... 

269 

4,694 

0 

0 

210,890 

19 

1 

6,467 13 

9 

4,882 4 4 . 

23 

Cl & 62 Vic., c. 37, 
SCO. 61. 

Woi'khouse Buildings, 

170 

9,101 

0 

0 

227,818 

11 

9 

7,627 4 

6 

6,238 3 2 

24 

02&63 Vic.,0. 44, 

Acquisition of Small Dwellings, . 

30 

10,292 

0 

0 

71,100 

IS 

0 

4,487 2 

1 

1,442 5 1 

25 

62 & 03 Vic., 0. 60. . 

Agriculture and Technical Instruction, 

17 

2,000 

0 

0 

.32,410 


0 

795 4 

5 , 

1,026 12 « j 



CLASS HI. — Loans secobed on 

3.551 

279.813 13 5 

13,7-55,445 

4 

0 

198,039 10 

0 

226,615 12 3 , 



Lands. 











2li 

6 & 6 Vic., c- 89, . 

River Drainage and Navigation, 

- 

- 



2,082.052 

7 

3 

— 

j 

- 1 

27 

26 & 27 Vic.,0, 88, . ' 

Rivei- Drainage, . . . . ' 

2,746 

276 

0 

0 

848,0116 

7 

3 

23,405 5 

0 j 

14,071 13 l] 

28 

29 & 30 Vio., 0. 49. 

River Drainage Maintenance, 

402 




63,912 



1,283 10 


328 0 oj 


43 & .i4 Vic., 0. 14. 

(including Loans toTrusteesol'Drainiigp 










sec. 13. j 

Districts.) 












L 

(Cnni.inued on next page.) 













i 
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lhl-2.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

vances and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1912, the 


;EliKST paid by Borrowers. 
Total to Slat Marcli, 1912. 



Bemitted. 


Q Arrcar. 


priueipal- 

Interest. 

f. i. 

f»m“th‘e aI Stibse- 

^“StofAa^ 
of the Local 
Loans Fund. cohered. 

Net Sums out- 
standing in ceapoct 
of Loan AmounCe 
written oS 
the Assets of the 
Local Loans Fund. 

Other Arrears. 

• 1 

£ e. i. 
165,36-2 7 0 

£ ».d. £ «, d. 

93,981 0 3 — 

£ e. d. 1 £ a. d. 

£ s. d. 


113,858 11 2 

107,438 2 0 ! 10,000 0 0 

9,668 15 0 — 

9,668 16 0 

- 

939.276 17 4 

587,895 0 10 127,190 16 2 

39,642 12 0 — 

: ^ : 

- 

104,774 12 0 
_ 

335,863 13 10 
205 17 8 

439,607 6 11 ; 83,832 9 4 
12,000 0 0 — 

130,445 2 4; — 

130,446 2 4 

13.835 3 11 

183,360 3 7 

219,986 1 4 4 

127,999 16 2 1,952 18 10 

130,891 12 9 — 

•2,387 11 2 — 

2,387 11 2 

366 8 11 

(,02('i,741 11 (S 

1,639,466 5 11 222,976 4 4 

142,601 8 0 — 

142,601 8 6 

118,975 4 10 


8(19,802 6 9 

j 

193.962 8 5 ! 
73,338 12 0 ; 

53,54i 17 3 I 
307,533 8 3 
21,672 13 4 , 


106,514 6 1 : 6,821 11 11 

29,287 4 6 ' 1.953 17 11 I 


201,702 5 10 177,911 13 6 ' 

1,629 19 4 . 344 14 2 


770 0 0 — 2 

93,886 8 7 8,877 16 8 3 

166,939 12 7 — 4 


II' 186,456 16 9 292 11 0 

10 646,138 19 0 11.487 16 3 

I 

j 133,640 15 7 — 

! 6,103 0 0 — 

13,667 10 1 — 


!, 018, 210 17 4 
152,640 4 7 ! 

79,076 10 8 
,45+, 032 0 11 
11,755 3 10 
748,3(16 2 10 
73,884 19 0 
50,023 18 10 j 
22,691 5 8 I 
3,335 15 7 i 
.136,130 11 0 ! 


697.294 14 9 12,183 0 0 , 

143,783 13 9 — ' 

35,332 12 10 — 

1,367,923 17 7 . — 

3,363 18 8 — I 

1,486,164 0 2. — I 

93,046 16 9 — i 

42,466 5 2 — 

7,408 4 3 — 

4,274 7 6 — 

4,390,496 2 8 ■ 199,214 17 5 


— |l, 214.703 4 11 

99 0 0] 421,538 6 0 

— i 1,923 3 4 

1,646 16 lOjl.611,323 8 1 

— i2, 718, 381 11 10 

I 

— j 137,006 0 1 

— 1 177.794 12 II 

— ; 48,409 12 4 

— I 29,074 4 6 

'1,644 16 10|6,418,465 9 7 


6 11,207,682 5 7 22 19 11: — 


6,063 12 1 — ■ 6,063 12 1 I 7,487 0 8| 247,982 4 10 I 


I 11 165 0 0 9 13 Si 


9 13 8 ' 607 11 21 5,367 0 1 I 


• iBclndhig £736 19a. 6d. written off in theyear pet T Qeo "V. CB. I 
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APPENDIX (G) TO EIGHTIETH REPORT OF THE [19ll-iv| 

The following is an Abstract of Loans made by the Commissioners of Public Works, showing tiJ 

Amounts Remitted, and I 






1 Advanobd 

TO BOBKOWEBS, 

! PRINCIPAL repaid am 




No. of 




: 111 tlie Year ended 3Ist March, loij 

•No 

Advances 

PURPOSES FOR WHICH ADVANCED. 









on 3l9t 

In the Year t 


Total up to the 

1 





“ifllS," 

Slat March, 1912. 

31st Marcll, 1612. 






d. 



1 Principal. 

Intcrcat. 



CLASS III. — continued. 


«. 

d. 

£ a. d. 

£ s. d. 

£ 

20 

10 Vie., 0. 32, &o. : 

Improveraont of Lands — viz., Drain- 









age. Erection of Farm Buildinss and 









Farm Labourers’ Dwollinfirs. Planting 







30 

10 Vic., 0. 32, s. 16, 

for Shelter, ..... 
Land Improvement Preliminary Er- 

.8,153 

58,478 0 

0 

4,816,192 3 10 

60,716 8 11 

1 24,111 1- 7 



penses, ...... 

1 

3,000 0 


94,700 0 0 

2,467 8 2 

] _ 

31 

44 & 46 Vic., a. 49, 

Land Law — Advances to Occupiers of 









Land for Improvement of their Hold- 







32 

33 & 34 Vic., t 46, , 

i°gs 

For Advances to Tenants for Purchase 

I2..672 

46,266 0 


1,508,632 10 0 

38,004 11 0 

16.827 n 2 



of their Farms, &e., .... 

758 

- 


6jl8,932 16 7 

4,001 12 0 

6,993 13 2., 




24,632 

107,009 0 


9,932,927 18 2 

129,877 16 3 

61,333 1 6 ' 



CLASS IV. — Miscbli/anious Loans. 







33 

33 & 34 Vic., 0. 112, 
&o. 

Glebe Loans, ..... 

1,197 

8,826 0 

0 

697,132 8 0 

18,648 4 9 

7,748 11 11 

34 

38 & 39 Vic., 0. 82, . 

National School Teachers’ Residences, 

1,227 

4,675 0 

0 ■ 

280,471 1 0 

7,456 9 1 

6,154 18 6' 

36 

47 & 48 Vie., c. 22, . 

Non-Vasted Schools and Training 










169 

840 0 

”L 

127,774 10 0 

3,625 2 11 

3,138 19 11 




2,583 

14,041 0 


1.106,377 19 0 

29,729 16 9 

17,042 10 4 



Total Current and Unclosed Ser- 

- 

409,311 13 

5 1 

27,951,086 0 2 

396,973 19 6 

334,840 10 9 



Add Total Closed Services, 

- 

- 

! 

20,316.702 8 11 

- 

_ 



Gross Total Local Loans Fund, . 

30,966 

409,311 13 

5 i 

48,267,787 0 1 

0)396,973 19 0 

(d)334,840 10 5 



11 IRISH CHURCH FUND LOANS. 



i 






CLASS II. — Loans sboctred on Rates. 







36 

43 Vic., c. 4 ; 43 & 44 

PubUo Health, • . . . 

67 



38,535 10 0 




Vie., c. 14. 



1,094 19 !0 

53 2 4 


Do., 

Baronial Works, . . . , 

- 

_ 


271,188 10 10 



38 

Do., 

Relief of Distress, .... 

- 

_ 


11,383 13 4 



30 

Do.. 

Relief of Distress Grants, . 

- 

- 


19,069 3 0 


- 

■ 



67 

- 


340,176 17 2 

1,094 19 10 

53 2 4 



CLASS III.-LoANs SECtrRBB ON Lands. 







40 

Do., . ■ 

Improvement of Lands, 

1,286 

_ 


923,619 17 5 ! 

24,522 9 1 

1,388 14 8 


Do., 

Arterial Drainage, . . . . ( 

11 

- 


0,136 1 0 i 

51 2 5 

4 e 7 



[ 

1,297 

- 


929,765 18 6 | 

24,573 11 6 

1,393 1 3 ■ 



Total Irish Cliurch F'und Loans I 

1 







1,364 

- 


1,269.932 15 7 

26,668 11 4 

1,446 3 7 

L 


Grand Total, . . . | 

32,320 

09,311 13 

5 

49,537,720 4 8 

422,642 10 10 

336,286 14 0 


O^Sm of P*Mte Workt, Dublin, 29th June, 1912. 
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Advances and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1912, the 
the Balances Outstanding — continued. 



it &nd Local Loaos Act, 1S87, SO 61 Vic., o. 16. 


jial charge cancelled by redemption in the year. 
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APPENDIX (H) TO EIGHTIETH REPORT OF THE [19J 1-1912. 


APPENDIX H- 


(H.)— Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total 


H 1 Parliamentary Votes and Grants, viz. : — ^ 

54-63 1. Public Works and Buildings, Ireland, . . 'l 

64-66 2. Public Offices Site (Dublin) Act, 1903 (Non-Voted 

Account), . . . 

60-61 3. Railways (Ireland) Acts, . . ... 

62-63 4. Railways Act, 1896, and Marine Works Act, 1902 - 63,622 18 1 423,753 2 7 

(Non-Voted Account), ..... ’ 

62-63 5. Public Works Office, Ireland .... 

62-63 6. Adjustments affectmg the Votes or Accounts for 

1910-1911 j 


H 2 I 64-651 Loans Advances, 


H 3 I 66-67I Loans Repayments, 


— 758,888 9 10 


H 4 I 66-671 Laud Improvement Preliminaries, 10 Vic., 0 . 32, sec. 15, 


799 13 8 5,476 1 0 I 


H 5 I 68-69j Sea Pisheries, Ireland, 46 & 47 Vic., 


Miscellaneous Services, viz. ; — 

t 1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c. . 

J 2. Railway and other Arbitrations Deposit Accounts 

] 14 & 15 Vic., c. 70, 

I 3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c., .' 
i 4. Inland Navigations : — Shannon, .... 

-J 5. Telephone Capital, 

( 6. National Monuments, 32 & 33 Vic., c. 42, .' ! 

7. Linen Hall, ...... 

( 8. Southern Railway, ^ 7 279 TO 

9. Letterkenny Railway, . . . . . ’ 

10. Development Grant (Ireland), . . ! 1 

1 11. Light Railways Sm’plus Revenue Account, 

12. Sundry Accounts, 

12a. Downie’s Bay Marine Work No. 3, . . . 

i National School Grants, . . . ! ! 

1 Local Contributions, 


74,299 7 9 1,641,640 7 2 I 


H 7 74-77 Stoteiient of Final A,vard« under Arterial Drainage Act, 
26 & 27 Vic., c. 88, with Repayments thereunder, to the 
31st March, 1912. 


Office of Public TForte, Dublin. 
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Accounts- 

of Sums intrasted to their Management for Collection or Disbursement for Year ended 31st March, 1912. 


Balances oveidiami, 
1912. ’ 

Toms. 

Overdrawn 
Balances Irom 
Accounts to 
31st March, 
1911. 

Bald. 

Balances on 
31st March, 
1912. 

TOTALS. 

£ 8. d. 

£ s. d. 

£ 5. d. 

£ s. d. 

£ s. d. 

£ s. d. 

- 

487,376 0 8 

- 

437,407 15 0 

49,968 5 8 

487,376 0 8 

— 

425,000 0 0 

2,326 9 8 

409,311 13 5 

13,361 16 11 

425,000 0 0 

- 

758,888 9 10 

- 

758,888 9 10 

- 

758,888 9 10 

- 

6,275 14 8 

- 

4,774 14 11 

1,500 19 9 

6,275 14 8 

— 

2,597 5 3 

■ 


2,597 6 3 

2,597 6 3 


35,802 4 6 

- 

23,558 12 9 

12,243 11 9 

35,802 4 6 

- 

1,715,939 14 11 

2,326 9 8 

1,633,941 5 11 

79.671 19 4 

1,715,939 14 11 








J. L. Collins, AccountarU. 
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APPENDIX (H) TO EIGHTIETH REPORT OP THE [1911-1912 

Am Account showing the Receipts and Expendituee of the Commissionebs 


RECEIPTS. 


Balance from last Account, 


1. Public Woeks and Buildings. — Class I. Vote 
Vote for the year 1911-12 


Carried forward. 


(H 1.)— PARLIAMENTARY 



£ 8. d 

£ 8. d 

£ a. d. 


- 

- 

63,622 18 1 



! 

1 

273,370 0 0 

i 

j 



- 

336,992 18 1 
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COMMISSIONERS OE PUBLIC WORKS, IRELAND. 


OF Public Works la the Yeai-' ended 31st March, 1912. 


VOTES AND GKANTS. 


EXPENDITURE. 




— 

6 8. d. 

£ 8. d. 

M a. d . 

Balances o» Parliameataiy Votes, 1910-11, aurreadered to 




H.M. Exchequer, viz ; — 




Public Works and Buildings, 


20,781 4 7 


Railways, Ireland, .... 


25,924 16 6 


Office of Public Works, .... 


1,718 3 8 





48,424 4 8 

Public Works and Buildings — Class 1. Vote 15 : 




Purchase of Sites and Buildings. Sub-Head A. 




State Insurance Offices .... 

1,798 0 4 



Science and Art Museum 

5 5 0 





1,803 5 4 


Annuities. Sub-Head A. A. — 




PubUc Offices Site (Dublin) Act, 1903, . 

- 

9,683 11 6 


New Works and Alterations. Sub-Head B. 




Royal Hospital, ..... 

117 9 8 



Royal Hibernian Military School, . 

229 8 6 



Coastguard and Naval Reserve Buildings, 

1,564 15 9 



Ordnance Survey Buildings, 

27 15 6 



Vice-Regal Lodge, .... 

4,981 16 6 



Dublin Castle State Apartments, . 

5,117 1 10 



Labour Exchanges, .... 

2,859 18 10 



State Insurance Offices .... 

•430 12 5 



Local Government Board, 

48 13 3 



Office of Public Works, .... 

83 6 2 



General Register and Census Office 

33 18 6 



Survey and Valuation Offices, 

198 9 2 



New Public Offices, Upper Meirion Street, Dublin. 

3,715 0 0 



Department of Agriculture: — 




Museum, School of Art, Library, 

858 6 3 



Royal College of Science 

13,720 17 0 



Botanic Gardens, .... 

97 15 6 



Record of Titles, .... 

1,978 15 9 



Land Commission, including Estates Commission, 

0 8 7 



Metropolitan Police Buildings, 

5,789 13 5 



Constabulary do. 

3,564 1 0 



Sundry Departments — Cork (Workshops, etc.), , 

10 6 



National Education Buildings: — 




Head Office, &c. . . £84 0 6 




Model Schools, . . 890 18 2 




National Schools, . . 37,583 5 0 




Teachers’ Residences, . 





38,558 3 8 



Customs and Excise Buildings, 

612 11 6 



Inland Revenue Buildings, 

376 13 9 



Postal and Telegraph Buildings, 

23,849 14 6 



Phcenix Park, ..... 

483 3 3 



St. Stephen’s Green Park .... 

90 12 6 



Sligo Harbour, ..... 

3,510 12 9 



Fenit Harbour, ..... 

87 9 11 





112,988 5 11 


Carried forward. .... 


124,375 2 9 

48,424 4 8 
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appendix (H) to eightieth report of the 


[ 1911-1912 


An Account showing the Eeceipts and Expenditure of the Oommissionees 


(H 1.)— PARLIAMENTARY 

RECEIPTS — continued. 



£ s. d. 

£ a. d. 

£ 8. d. 

Brought forward, 

1. Public Works and Buildings — continued. 



336,992 18 1 

Carried forward, 

— 

“ 

336,992 18 1 
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Ip Public Wokk? in the 'Sear ended 31st March, 1912. — continued. 


VOTES AND GRANTS — continued. 


EXPENDITURE — oontimied. 
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APPENDIX (H) TO EIGHTIETH REPOET OF THE 


[1911-12. 


An Account showing the Keceipts and Expenditure op the Commissioners 


(H 1.)— PAELIAMENTABY 


JSECEIPTS — continued. 


Brought forward, 

1. Pdblic Wobks and Buildinos — continued. 


Pakticulars of Eeceipts. (Appropriations in Aid, 
Shown on the other side : — 

Buildings. — Sums received for Eents, 

.. >, as proceeds of Sales, Old 

Materials, &c. 

Parks — Phosnix Park: — 

Rents for Grazing, &o.. 

Fees for use of Dressing-rooms (Football Pavilions) 
Sales of Beer, Skins, &c., . 

Sales of Timber, Old Materials, Plant &c., . 
Lavatory, use of, . 

Inohicore and Longmeadows Estates : — 

Rents, Grazing, &c. , . . 

Sales of Gravel, .... 

St. Stephen's Green Park: — 

Sales of Water-fowl, 

Lavatory, use of, . 

Rents, .... 

Curragh of Kildare : — 

Rents, .... 

Sales, 

Harbours — Kingstown : — 

Dues, 

Rents, 

Water supplied to Shipping, 

Hire of Plant, 

Sale of Plant and Old Materials, 

Boat Licences, 

Yacht Slip— Use of, and Storage of Yachts, 
Howth : — 

Dues, ... 

Rents, • . . , ' 

Boat Licences, 

Sales, ... 

Donaghadee : — 

Rents, 

Sales, Hire of Plant, etc., . 

Ardglass : — 

Dues, 

Rents, . . ' ' ■ 

Sales, Hire of Plant, &c. .’ " 

Duumore : — 

Dues, 

Rents, . . ’ ' ' 

Navigations— Maigue : — 

Dues, 

Rents, . ' ’ ■ 


Cairied forward. 


£ s 

d. 

) 

1,993 0 

1 

3,165 14 

1 

751 3 

5 

23 8 

0 

29 2 

2 

49 12 

6 

20 5 

6 

717 9 

4 

70 14 

.0 

18 10 

4 

15 7 

2 

5 0 

0 

0 13 

2 

1,353 7 

6 

2,425 16 

3 

302 13 

11 

126 18 

1 

456 18 

8 

48 17 

3 

7 11 

6 

71 6 

3 

149 15 

9 

262 6 

.0 

58 11 

0 

23 14 

4 

10 19 

0 

231 3 

5 

51 19 

4 

3 3 

4 

37 4 

3 

69 12 

1 ; 

0 6 

0 1 

1 0 

0 1 


106 16 4 
1 6 0 


£ s. d. 
336,992 18 1 
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y Public Works in the Year ended 31st March, 1912— continuei. 


t OTES AND GRANTS — continued. 

EXPENDITURE — continued. 


— 

Maintenance 
Supplies. 
Sub-Head C. 

Furniture, 
Fittings, anc 
Utensils. 

Sub-Head D 

Insurance, 
Sub-Head K 

Fuel, Light, 
Water, 
Cleaning, Ac. 

Sub-Head F. 

(Sub-Heads 
C to Q.) 

Less 

Apprgpria- 
in Aid. 

Net Charge ' 
against the Vote. 

Sub-Heads C to B. 



£ t, d. 

£ B. d. 


£ B. d. 

£ a. d. 

£ «. d. 

. s. d. 


£ - d. 

£ s. d. 

BrougM lorward, . 

87,925 14 4 

10,172 1210 

6,832 16 

15,732 18 6 

70,664 1 11 

8,579 10 3 

67,084 n 8 

124,375 2 9 

48,424 4 8 









(A 

; A.A. ; and B.) 


I uBLio Works and 










BriLDiNOS — con. 










I, Constabulary Temporary 

1,162 19 9 

4 18 9 

10 0 0 

1 6 7 

1,179 5 1 

12 3 0 

1,167 2 1 

42 



1 Gen^muons Office, . 

109 8 10 

41 8 2 

- 

72 16 11 

223 13 11 

_ 

223 13 11 

43 




17 7 10 

13 14 11 

- 

19 5 9 

50 8 6 

- 

60 8 C 

44 



i. Diuvlnim Criroina! I.UDa- 

1,331 10 10 

285 17 2 

46 18 4 

1,383 7 9 

3,047 14 1 

18 12 11 


45 



'■issarj.* 

938 4 3 

273 19 2 

- 

612 3 1 

1,824 6 6 

9 5 5 

1.815 1 1 

16 



I, nistricUn^MiOOT Model 

1.995 10 S 

554 14 8 

- 

1,526 13 2 

4,076 18 1 

8 13 10 

4,068 4 3 

17 



!, National Schools, . 

3,572 1 11 

195 16 8 


— 

3,767 17 7 

2 4 to 

3.766 12 9 

48 



9. Teacliere’ Residences, . 

164 9 9 

- 


- 

164 9 9 

- 

164 9 9 

49 



9, National Qallery of Ire- 

114 10 2 

85 11 3 

- 

184 8 5 

334 9 10 

— 

334 9 10 

50 



I. Royal Irish Academy, . 

103 2 6 

12 11 7 

- 

6 0 7 

121 14 3 

- 

121 14 8 

51 



Coatome and Bieise 

876 3 11 

690 13 4 

5,274 5 3 

901 2 6 

7,74 2 7 0 

1289 11 9 

8,452 16 3 

52 



!. Inland Revenue Buildings 

619 6 1 

359 18 7 

1,135 9 8 

497 4 2 

2,611 18 6 

209 9 6 

2,402 9 0 

S3 



t. Post Office & Telegraph 

4,165 15 10 

2,012 17 9 

— 

1.313 I 11 

7,401 15 6 

30 2 8 

7,481 12 10 

54 



i. Temporary Comraissiona, 

2 2 5 

8 2 3 

35 0 0 

9 15 6 

65 0 2 

- 

55 0 2 

66 



t. Ul^r King ol Arms 

57 12 7 

32 0 1 

— 

16 13 0 

106 5 8 

— 

106 5 8 

56 



7. Ancient Monuments Pre- 

500 18 6 

0 14 10 

- 

- 

.501 13 4 

10 0 

500 13 4 

57 



i. Phcenix I^k, 

8,916 0 6 

40 6 4 

- 

533 11 3 

9,489 18 0 

873 11 7 

8,616 6 5 

68 



9. Inchlcore and Loog- 

243 2 3 

- 

530 6 11 

3 9 4 

776 17 6 

788 3 4 

-n S 10 

50 



). St. Stephen's Oreen Park, 

1.639 0 6 

6 13 8 

- 

21 2 $ 

1,663 16 4 

38 17 6 

1,624 IS 10 

60 



I. Cunagli ol Kildare, 

470 8 2 

— 

- 

- 

^470 a 2 

1,354 0 8 

SSS It S 

61 



i. KingatO'v-n Harbour, 

8,439 13 4 

49 12 1 

— 

333 1 10 

8,822 7 3 

3,440 7 11 

5,381 19 4 

62 



i. Howth Harbour, . 

839 10 11 

0 4 9 

10 0 0 

17 14 1 

667 9 9 

494 7 11 

373 1 10 

63 



1 Doaaghadee Harbour, . 

415 1 4 

1 12 8 

- 

12 19 9 

429 13 0 

10 19 0 

418 14 9 

64 



>. Dunmote Harbour, 

225 9 3 

1 3 9 

— 

1 8 4 

227 16 4 

106 16 4 

121 0 0 

36 



i. Ardglase Harbour, 

767 16 7 

0 18 1 

1 10 0 

22 11 7 

792 11 3 

286 6 I 

606 5 2 

36 



1. Hsigiie Navigation, 

45 2 4 

— 

— 

2 14 0 

47 16 4 

16 0 

46 10 4 

67 



< Phmnix Park National 

_ 

_ 

_ 

_ 

155 12 6 

_ 

155 12 6 




Scbool (Sub-Head B.), 











Totals, . 

76,656 4 9 

14,796 19 4 

18,87 6 5 6 

23,226 5 3 

127,708 7 3 

12,553 10 6 

116,154 16 9 












115,154 16 9 











(C to a.) 


1 Noia.'But for the lain of nlanl 

rom KlDztMvn Harbour, the rollaning add 

lional chargee v 

ould bare 




bare be 







£M3 1 1 




Ardglaee ^rb 













Carried forward. 


239,529 19 6 

48,424 4 8 
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APPENDIX (H) TO EIGHTIETH REPORT OF THE 


£ 1811 - 1912 , 


An Account showing the Eeoeipts and Expenditure of the Commissioners 


(H 1.)— PAELIAMENTARX 


RECEIPTS — continued. 


Brought forward, 


1. Public Works and Buildings — continued. 


& 8. d. £ 8. d. £ s. d. 

_ _ 336,992 18 1 


2. Public Offices Site (Dublin) Act, 1903 (Non-voted 
Account'' : — 

Received from H. M. Treasury, 


*45,000 0 0 


3. Railways (Ireland) Acts : — 

Vote. — Class I. No. 16. 


Carried forward, 

' Tbi* »moant is repayable by 


67,910 0 0 


I - I — I 439,902 18 1 

I'itles which are chargeable OD Parllaioentary Votes 
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191H912] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 106 

OF Public Works in the Year ended 31sb March, 1912 — continued. 


VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 

£ 8. d: 

£ s. d. 

£ 8. d. 

Brought forward, 


239,529 19 6 

48,424 4 8 

1. Public Buildings — continued. 




Drainage Works : River Shannon, Sub-Head H. 

— 

344 6 7 


Linen Hall, Dublin; Special Sub-Head Ho. 

— 

119 2 7 


Royal Visit, 1911 do. do. H6. 

— 

2,840 3 10 

242,833 12 6 

2. Public Offices Site (Dublin) Act, 1903 (Non-voted 



Account) : — . 




Paid to Contractors (Contract No. 4), 

— 

31,583 0 0 


Paid to Contractors, Heating and Ventilation Con- 




tract, ...... 

— 

1,460 0 0 


Paid to Contractors, Mechanical and Engineering 




Laboratory, ..... 

— 

1,477 0 0 


Paid on a/c of Electrical Installation Contract, 

— 

4,306 7 0 


Subsidiary Contracts, .... 

— 

260 14 2 


Fees to Architects and Electrical Engineers, etc., 

— 

1,012 8 11 


Clerk of Works: Salary, etc.. 

— 

189 0 0 


Iiispecrion of Boilers 

— 

3 17 0 


Opening Ceremony, July 1911 

— 

1,080 16 2 

41,353 3 3 

3. Railways, Ireland: — 




Vote. — Class I. No. 16. 




(a) Repayments to County Councils under Tramways 




and Public Companies Act, 1883. 




County. Railway. 




Cavan, . . Cavan and Leitrim, 



673 6 11 


Clare, . . South Clare, 

— 

2,249 6 9 


,, . . West Clare, 



2,308 19 10 


Cork, . . Cork and Muskerry, 

— 

191 18 7 


,, . . Donoughmore Extension, 

— 

600 0 0 


,, . . Schull and Skibbereen, 

— 

1,140 0 0 


,, . . Timoleague and Courtmacsherry 

— 

700 0 0 


Dublin, . . Dublin and Blessington, 

— 

284 2 3 


Fermanagh, . Clogher Valley, 

— 

411 0 8 


Galway, . Loughrea and Attymon, 

— 

715 8 2 


Kerry, . . Headford and Kenmare, 

— 

1,200 0 0 


,, . . Killorglin and Valentia, 

— 

1,400 0 0 


Leitrim, . Cavan and Leitrim, 

— 

2,963 6 0 


Mayo, . . Clareraorris and Swineford, 

— 

21 9 7 


,, . . Ballinrobe and Claremorris, 

— 

911 13 9 


,, . . Athenry and Tuam (Extension 




to Claremorris), 

— 

434 4 11 


Sligo, . . Collooney and Swineford, 

— 

— 


Tyrone,. • . Clogher Valley, 

— 

2,056 3 4 


Wicklow, . Dublin and Blessington, 


284 2 2 


(c) Instalments of Annuities in repayment of Ad- 


18,544 2 11 


vances by National Debt Commissioners to 




31st December, 1910 .... 

“ 

— 


(£545,000) under Railways Act, 1896, and 




Marine Works (Ireland) Act, 1902, 

— 

28,366 2 0 


(d) Cork City Railway. — Balance of total Giant of 




£25,000, towards cost of construction, &c., 




authorised by Cork City Railways Act, 1906, 



8,.333 6 8 





55,243 11 7 

Carried forward, 

“ 


387,854 12 0 
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APPENDIX (H) TO EIGHTIETH REPORT OE THE [1911-1912. 

.\N Account showing the Eeceipts and Expenditure of the Commissioners 

(H 1.)— PARLIAMENTARY 

RECEIPTS — continued. 


Brought forward, . . ! 

i. Railways Act, 1896, and Marine Works Act, 1902 
{Non-voted Account): — 

Received from National Debt Commissioners, . . 

,, in respect of Traffic Eeceipts, . . ! 

Marine Works Act, 1902. 

Contributions towards Cost of Works : — 

Congested Districts Board for Cleggan (Work 
No, 2), . . . . 

Department of Agriculture and TecEnical In- 
stniction for Liscannor, , . . ; 


6. Office of Public Works. Class II. Vote No. 39:- 
Vote, ..... 


6. Adjustments affecting : 
1910-1911 


! Votes or Accounts for ■ 


Public Works and Buildings. 

Sundry Buildings: — 

Purchase of Sites, 

New Works, 

Maintenance, 

Furniture, 

Rents, 

Fuel, 

Appropriation in Aid, 


Office of Public Works : — 

Salaries, 

Travelling Expenses, 

Incidental Expenses, 

Land Improvement, &c.. Loans, 
Appropriations in Aid, 


Railways Act, 1896, and Marine Works Act, 1902 : 

Refniul — Cancelled Draft, Sligo and Belmullet Steamer 
Service, ... • . . 

Rctimd nn account of Insurance Premium (Liscannor 
Harbour) General Charges 



£ s. d. 

£ «. d. 

- 


439,902 18 1 

- 

2,184 8 2 



249 14 0 


_ 

10 7 9 




2,444 9 11 


— 

44,470 0 0 


23 13 1 


— 

0 6 6 


— 

24 15 7 


— 

2 0 1 


— 

250 0 0 




300 15 3 

- 

0 5 0 



22 14 9 


— 

218 16 5 




241 16 2 


0 3 3 


_ 

] .5 1 8 0 



— 

16 1 3 



487,376 0 8 


Office of Public IForJcs, Dublin 
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1911-1912.] COMMISSIONEES OF PUBLIC WORKS, IRELAND. 

OF Public Works in the Year ended 31sfc March, 1912 -confmwed. 


VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 




— 

£ s. d. 

£ s. d. 

£ 3 . d. 

Brought forward, 

~ 


387,854 12 0 

4. Railways Act, 1896, and Marine Works Act, 1902 




(Non-voted Account): — 




Railways Act, 1896 : 




Buncrana and Carndonagh Railway, 





Letfcerkenny and Burtonport ,, 



147 12 0 


Coach and Steamer Services; 




Sligo and Belmullet Steamer, 



3,594 9 2 


General Charges, ..... 

- 



Marine Works Act, 1902; — 




Liscannor, Co. Clare, .... 


2 7 4 


Cleggan, Co. Galway (Work No. 2), 



2,222 11 11 


General Charges, .... 

— 

42 18 5 





6.009 18 10 

5. Office of Public Works. Class II. Vote No. 39 : — 




Salaries, ...... 


34,541 1 11 


Travelling Expenses, .... 


3,169 4 10 


Incidental do., .... 


245 0 11 


Land Improvement Act and Land Law Act, 1881, 




Loans Expenses, .... 

... 

9,377 16 4 




47,333 4 0 


Less Appropriations in Aid, 


3.871 13 2 


Net Charge against the Vote, 



43,461 10 10 

6. Adjustments affecting the Votes or Accounts for 




1910-11. 




Public Works and Buildings. 




Sundry Buildings: — 




Purchase of Sites, ..... 




New Works, .....' 



17 1 4 


Maintenance, ..... 

— 

19 18 2 


Furniture, ..... 



1 2 6 


Rents, ..... 

— 

37 1 6 


Fuel, ...... 

— 

6 9 10 


Appropriations in Aid, .... 

•- 






81 13 4- 

Office of Public Works: — 




Salaries, ..... 






Travelling Expenses, .... 





Incidental Expenses, .... 






Land Improvement, &c., Loans. 

_ 

— 


Appropriations in Aid, .... 

_ 

— 

- 




437,407-15 0 

Balance — Cash, ..... 

_ 

19,118 5 8 


Imprests .... 



850 0 0 


Grants undrawn from the Exchequer. 



30,000 0 0 





49,968 5 8 




487.376 0 8 



J. L. Collins 

, Accountant. 
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108 APPENDIX (H) TO EIGHTIETH PEPORT OF THE [1911-1912 


(H2.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 


To Public Works Loans: — 


Vote of Credit 1910-1911, £600,000— National Debt 
Commissioners, 

„ 1911-1912, _£500,000—Nationa\ Debt 

Commissioners, . 


145,000 0 0 


280,000 0 0 


425,000 0 0 


425,000 0 0 


O'ffice. of Public Works, Dublin. 
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109 


Public Works in the Year ended 31st March, 1912. 
ADVANCES. 



£ s. d. 

£ s d. 

By Balance ..... 



Public Works Loans : — 


2,326 9 8 

Amount advanced on Loans, viz. : — 



County Councils, ... 



Harbours 

4,605 0 0 


Hoads and Bridges, ..... 

500 0 0 


Housing of the Working Classes, 

102,280 0 0 


Glebe Loans, 33 & 34 Vic., c. 112, 

8,526 0 0 


Public Health, 37 & 38 Vic., c. 93, . 

83,949 8 10 


Eiver Drainage Maintenance, 29 & 30 Vic., . . 




Arterial Drainage, 26 & 27 Fic. c. 88 . 

276 0 0 


Land Improvement Preliminaries, 

3,000 0 0 


Lunatic Asylums Buildings, 1 & 2 Geo. iV., c. 33, 

17,092 4 3 


Labourers Acts, ...... 

2,253 0 0 


Land Improvement, 10 Vic., c. 32, &c., 

58,478 0 0 


National School Teachers’ Eesidences, . 

4,675 0 0 


Dispensary Houses, ..... 

4,694 0 0 


Workhouse Buildings, &c., .... 

9,101 0 0 


Acquisition of Small Dwellings, .... 

10,292 0 0 


Non-Vested Schools and Training Colleges, 

840 0 0 


Land Law, 44 & 45 Vic., c. 49, s. 31, . 

45,255 0 0 


Agriculture and Technical Instruction Act, 1899, 

2,000 0 0 




4ua,5}ll 13 0 

By Balance . ..... 


13,361 16 11 


1 

425,000 0 0 


J. L. COLLI3.JS, Accountant. 
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no APPENDIX (H) TO EIGHTIETH KEPOET OF THE [1911-1912. 

{H 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 


To Public Works Loans : — 

Amounts received in repayment 
County Councils, 

Local Boards, 

Roads and Bridges, 

Inland Navigations, 

Public Buildings, 

Railways, 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks. &c., .... 

Agriculture and Technical Instruction Act, 1899, 
Labourers’ Dwellings in Towns, 

Artisans’ Dwellings , 

Housing of the Working Classes, 

G-lebe Loans, 

Public Health, 

River Drainage Maintenance, 29 & 30 Vic., o. 49, &c.. 
River Drainage, 26 '& 27 Vic., c. 8 
Loans per Act 57 Geo. III., c. 34, 

Land Improvement "Preliminary Expenses, 

Lunatic Asylums Buildings, 

Labourers Acts, 

Land Improvement Loans, 

National School Teachers’ Residences, 

Dispensary Houses, 

Workhouse Buildings, 

Acquisition of Small Dwellings, . 

Non-Vested Schools and Training Colleges, 

Land Law, 44 & 45 Vic., c. 49, s. 31, 

Land Act Loans, 33 & 34 Vic., e. 46, 


, Church Fund Loans : — 
Land Improvement, 
Sanitary, 

Arterial Drainage, 


Re payroen 
(Priucipal aii 
Interest). 



£ s. 

d. 

£ s. 

d. 

14,074 9 

8 



2,410 18 

0 



278 17 

5 



257 7 

9 



1,499 14 

10 



11,298 19 

4 



16,831 10 

11 



15,609 0 

8 



1,821 16 

11 



4,890 8 

11 



640 16 

8 



40,131 1 

1 



26.396 16 

8 



136.618 1 

8 



1,611 10 
37,476 18 



I 

180 0 




2,467 8 

2 



91,183 18 



1 

126,069 10 



1 

84,827 6 




13,611 7 



1 

10,339 18 



j 

13,765 7 

8 


1 

5,929 7 




6,764 2 

10 


j 

53,791 13 



1 

10,995 5 

2 


n ' 





25,911 3 

9 



1,148 2 

2 



55 9 

0 

27,114 14 

11 1 


758,888 9 

10 1 
1 


(H 4).— LAND IMPROVEMENT 


RECEIPTS. 


Balance from last Account, 

Amount received from Proprietors in Repayment "of Preliminary 
Expenses,, 

” M Loans Advances. 


6,275 14 8 


0#ce of Public Works, Dublin. 


799 13 8 I 

2,476 1 0 I 
3,000 0 0 ! 
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J911-1912.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works in the Year ended 31st March, 1912. 

REPAYMENTS. 


Ill 


By amount transferred to National Debt Commissioners 
By amount transferred to Irish Land Commissioners, 


731,773 14 U 
27,114 14 11 



758,888 9 10 

PRELIMINARIES, 1911-1912. 



EXPENDITURE. 

Amount paid for Preliminary Investigations, Advertising, 

£ s. d. 

£ s. d. 

Scrivenery, Ac. , . 

— 

2,4 G7 8 2 

Amount transfen-ed to Loans Repayments, 

— 

2,307 6 9 

Balance, ........ 

- 

1,500 19 9 



6,275 1-1 8 


J. L. COLLINS, Accountant. 
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APPENDIX (H) TO EIGHTIETH REPORT OP THE 


[19U-1912- 


(H 6.)— SEA FISHERIES 

An Account showing the Receipts and Expenditure by the Commissioners of Public Works 


RECEIPTS. 


£ s. (2. 1 £ s. d. 


Balance from last Account 


Office of Public Works, Dublin. 


2,597 


2,597 5 3 


(H 6.)— An Account showing the Receipts and Expenditure by the Commissioners 


MISCELLANEOUS 


RECEIPTS. 

£ 8. d. 

! 

£ 8. d. 

£ s. d. 

To Balance from last Account, 

- 

- 

7.279 10 9 

1. Deposits for Preliminary Expenses op Loans, 
&c. : — 

Received, ..... 


- 

827 9 8 

2. Railway and other Arbitration Expenses, 
14_& 15 Vic., 0. 70:— 

Received from Railway Companies and others, 
to meet Expenses of Arbitrations, . 

- 

_ 

1 

8. Arterial Drainage Deposits, 26 & 27 Vic., c. 88 
: — 

- 


- 

Carried forward, . , 



8,107 G 5 
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(IRELAND) ACT, 1883. 

(Ireland), during the Year ended 81st March, 1912, pursuant to Act 46 & 47 Victoria, cap. 


EXPENDITURE. 

£ s. d. 

£ «. d. 

Balance, 

- 

2,597 6 8 
2,597 5 8 


J. L. Collins, Accountant. 


OF Public Works, Ireland, during the Year ended 81st March, 1912 
SERVICES. 


EXPENDITURE. 

£ 8. d. 

£ 8. d. 

1. Deposits for Preliminary Expenses of Loans, 
&c. : — 

Paid, ..... 

- 

- 

2. Railway and other Arbitration Expenses, 
14 & 16 Vic., 0. 70:— 

Paid to Arbitrators, &o., 



3. Arterial Drainage Deposits, 26 & 27 Vic., o. 88. 
&c. : — 

Paid on account of Eees, &o., . ^ 

- 

- 

Carried forward, 
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APPENDIX (H) TO EIGHTIETH REPOET OP THE [1911-1912 


6.) — A.N Account showing the Receipts and Expenditoee of the Commissionbes 

MISCELLANEOUS 
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1911-1912] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 115 

OF Public Works in the Year ended 31st March, 1912. 

SERVICES — continued. 


EXPENDITURE — continued. 

Brought forward, 

. Inland Navigation: — 

Shannon River: — 


Dmsioa. 

New Worka. 

Salaries, XraTel- 
liQg and In- 
cidental Expenses 
ot Staff. 

Repairs o( Lock- 
Houses, Gates, 
Bridges and 
Masonry. 

R^airs of Roads, 
Bgnks, Paths, 

Dredging. 

Total. 


£ a. d. 

£ 8. d. 

& s. d. 

£ 8. d. 

£ 8. d. 

Limerick 

- 

392 15 6 

370 12 3 

149 16 5 

913 4 2 

Killaloe 


121 13 7 

314 10 2 

140 .5 0 

576 8 9 

Upper Shannon 

5 8 W 

564 0 2 

522 14 0 

313 3 7 

1,405 6 7 


I 2,894 19 

General Charges : — 

Superintendent's Salary and Travelling Ex- 
penses, Repairs and Renewals of Buoys and 
Piles, Boats and Barges, Taxes, . . 1,707 7 


5. Telephone Capital : — 

Constructional work and fittings at Post Offices : — 
Cai'low 
Ennis 

Mullingar . 

Sligo 

Waterford 

. National Monuments, 32 & 33 Vic., c. 42, and 
65 & 56 Vic., c. 46:— 

General Charges: — 

Salary and Travelling Expenses of Inspector of 
National Monuments, and Clerk of Works, 
Caretakers’ Wages, Incidents, &c., 


44 18 2 
6 9 5 


«. d. 
1 7 


Works : — 

Aghowle Abbey. 

Athassel Abbey 
Canon Island Abbey 
Clare Abbey 
Clondaikin Tower 
Devenish Cliurch and Tower 
Dromiskin Tower 
Dunbrody Abbey 
Glendalough 
Great Skellig’s Rock 
Howth Abbey 
Inishmaan 
Jerpoint Abbey . 

Kilconnell Abbey 
Killiney Church 
Kilmallock Abbey 
Kilmacduagh 
Newtown Abbey 
Quinn Abbey 
Raymunsterdoney Church 
Ross Abbey 

St. Columb’s House, Kells 
St. Mary’s Church, Gowran 
St. Ronan’s Church 
Shrnle Church and Abbey 
Sleaty Churches 
St. Mullin’s Monastery , 
Ullard. Church 


Carried forward. 


0 16 9 
0 10 0 
0 10 0 
146 18 8 
26 1 4 

0 4 0 

1 19 6 
0 7 0 

45 4 0 

31 13 6 

32 13 0 
0 12 6 
0 3 0 
0 7 6 

4 9 5 
220 3 3 

5 0 0 

6 10 0 
57 8 3 

0 18 6 
4 2 6 
17 6 

52 13 0 

0 3 1 

1 10 0 
10 0 

0 4 8 

1 14 0 


645 4 11 


1,010 7 
6,898 12 


6 


3 


Printed image digitised by the University of Southampton Library Digitisation Unit 



APPENDIX (H) TO EIGHTIETH EEPOST OP THE [19114912; 

(H 6.) — An Account showing the Eeceipts and Expenditure of the Commissioners 

MISCELLANEOUS 


EECEIPTS — continued. 

Brought forward, 

7. Linen Hall, 41 Vic., o. 1: 

Eents, &c., received, 

Transfer from Votes, Sub-head Ha., 

8: Southern Eailway : — 


Telegraph Eeut, for period ended 31st De- 
cember, iOll, • . . . 


8. Letteukenny Eailway: — 

Revenue (after deduction of Working Oom- 
• ■ pany’s charge), for period 1st January, 19H 

— 31st December, 1911, 


10. Ireland Development Grant: — 
Government Dredger: — 

Transfers and Adjustments 

Tralee and Dingle Railway: — 
Received from Sales of Rails, Laiul, &c. 


11. Light Railways Surplus Revenue Account :— 
Collooney and Swiiieford Railway 
Claremorris and Swineford Railway 


12. Sundry Accounts : 

Curragh of Kildare — ^Rents, 

Land Commission— Church Property Depart 
ment, . . . . 

Chief Secretary’s Gardens, . ! 

Board of Admiralty, 

Board of Trade, 

Loans Insurance, 

Income Tux, ..." 
^ntractoiE’ Deposits lodged with Tenders, 
Drainage Works— Closing a/c, . 

Railways (Ireland) Act, 1896:— 

TrafBc Receipts, . 


Marine Works (Ireland) Act, 1902 •— 
Maintenance Fund, 

Dues, Rente, etc., . ; ' " 

Royal College of Science : — 

Estim.trf cost of Smithy Foundry, con- 
tnbiited by Department of Agriculture . 

Temporaty Eeceipts for Loans, Voted Services, 

18. National School Grants : 

Local Centributions, 


Office of Public Works, Dublin. 


£ 8. d 

£ 8 . d. 

£ 8 . d. 

■ 

- 

14,793 8 5 

_ 

66 11 0 


— 

119 2 7 





— 

-- 

3.586 9 9 

- 

- 

2,288 18 6 

- 

17 6 8 

— 

- 

618 0 7 

■ 



635 7 3 1 

_ 

3 14 1 


— 

292 11 6 




296 5 6 

- 

289 0 5 



287 10 6 


— 

604 3 2 


— 

2 13 8 




305 16 0 
. 1,015 14 8 


— 

829 9 10 


— 

58 0 0 



23 19 6 


— 

2,347 8 7 


772 4 10 

119 15 5 






- 

1,400 0 0 


- 

5,076 12 5 





1 


943 7 6 
35,802 4 6 
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1911-1912.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


OF Public Works in the Year ended 31st March, 1912. 
SERVICES — continued. 


EXPENDITURE — continued. 

Brought forward, 

7. Linen Hall, 41 Vic., c. 1 : — 

Rent paid, 

Maintenance, Repairs, &c.. 


8. Southern Railway; — 
Interest on Loan, 
General Charges, 


9. Letterkenny Railway: — 
Interest on Loan, 
General Charges, 


10. Ireland Development Grant: — 

Government Dredger: — 

Refund to Grant .... 
Pinal Expenses . . . . . 

Tralee and Dingle Railway : — 

Deviation Work, Acquisition of Land, &o., 

11. Light Railways — Surplus Revenue Account: — 

Expenses- — Agents' Salary and Travelling Ex- 
penses, &c., ..... 

Paid into H.M. Exchequer, 


12. Sundry Accounts: — 

Land Law Loans — Tenant Purchasers’ Deposits 
lodged on Deposit Receipt, . 

Curragh of Kildare : — 

Paid to Commissioners of Woods, Forests, 
etc., .... 

Refund. - . . • - 


Land Commission — Church Property Depart 
ment, .... 

Chief Secretary’s Gardens, 

I/oans Insurance^ 

Income Tax, .... 

Board of Admiralty, 

Boai-d of Trade, .... 

Contractors’ Deposits —Refunded, 

Drainage Works Closing Account : — 

Paid into H.M. Exchequer, . 

Railways (Ireland) Act, 1896 : — 

Traffic Receipts transferred to Grant, 

Refund — other receipts, 

Marine Works (Ireland) Act, 1902 ; — 
Maintenance Expenses, 

Dues, etc., refunded to Counties, 

Temporary Receipts discharged — Loans, Voted 
Services, etc., .... 


£ s. 


£ s. d. 


145 14 10 
29 18 9 


3,300 0 0 
340 15 9 


2,200 0 0 

165 3 2 


115 6 0 
1 6 0 


116 12 0 
905 15 3 


153 18 0 
292 11 5 


13 0 0 


234 0 6 
7 iO 0 


241 10 5 


250 18 8 
512 18 0 
1,030 5 10 
810 U 2 
4 15 8 
235 16 0 
66 0 0 


23 19 6 


2,184 8 2 
163 0 5 


703 14 9 
105 9 1 


2,347 8 7 

809 3 10 
2,428 5 10 


£ «. d. 

6,898 12 3 


175 13 7 


3,640 16 9 


2,366 3 2 


1,022 7 3 


8,773 13 6 


13. National School Grants : — 

Local Contributions — Paid to Contractors, 


Balance, 


£ 8. d. 

(Imprests, ... 35 0 0 1 

iBank of Ireland, 12,208 11 9 J 


235 17 10 


23,558 12 9 
12,243 11 9 


35,802 4 6 


J. L. Collins, Acoounfani. 
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APPENDIX (H) TO EIGHTIETH EEPORT OF THE [191M912. 

{H 7.) — Asterial Deainase.— 
Tltese Worka are eseouted. by District Boards in 
Schedule. — Abstract op Final Awards, and Receipts 





Area ol 

Cost 

per 

Increase in 

the 

Amount of 


Disiiicte. 

Counties. 

Date when Awards 
made final, 

Injured Lands, 
which have 
been Drained 

Proprietors, 
of the 
Drainage, 

of these Lands, 
caused by 

payable 

half-yearly, 

with^ntoest,’ 

f M 




Statute Measure 

Interest, &c 



Eedemptions. 





A. 

K. P. 

£ a 

d. 

£ 8 

d. 

£ 8. d. 


Afchboy River, 

Meath, . . 

4th April, 1869, . 

1,388 

0 27 

8 0 

5 

569 16 

6 




Ballinacourty, 

Limerick, 

2nd Oct., 1875, . 

179 

0 6 

7 1 

8 

82 5 

1 

{ - 



Ballyadams, . 

Queen’s, . 

9th Oct., 1883, . 

833 

2 0 

4 5 


204 16 

0 

27 6 

2 

38 

Ballycolliton, 

Tipperary, 

9th Oct., 1891, 

287 

1 19 

4 14 


93 7 

8 

f 32 10 



Ballynacarri);, 

King’s and Queen’s, . 

9th April, 1868, . 

2,602 

1 23 

2 7 

5 

516 14 

0 




Ballyteigue & Kilmore, . 

Wexford, . 

9th Oct., 1888, 

3,932 

3 22 

3 9 

10 

1,335 4 

9 

311 13 


24 

Baltraoey, . . 

Kildare, . 

13th Mar., 1875, . 

1,955 

2 30 

4 0 

6 

668 4 

3 

{ ^ 



Bartrakyle, 

Limerick, . 

3rd AprU, 1883, . 

1,017 

I 32 

9 16 

1 

607 19 

9 

J tl 












L 29 8 

3 

14 

Boolinarrig, 

King’s, 

27th Mar., 1876, . 

926 

3 20 

3 7 

1 

197 12 

8 

1 r* 


“ 

Brickey River, 

Waterford, 

26th Sept., 1870, . 

829 

1 20 

5 4 

3 

297 2 

1 

^ o— 


a 

Bride River, . 

Cork, 

9th Oct,, 1882, . 

1,269 

3 4 

6 16 

8 

531 3 

2 

97 13 

6 

33 

Bunkey, 

Limerick, . . 

8th Oofe., 1898, 

863 

1 20 

1 19 

2 

138 2 

6 

^11 

4 

17 

Camoge, . . 

Limerick, . 

25th Sept,, 1876, 

1,260 

3 0 

9 3 

1 

577 4 

8 

103 6 

9 

16 

Carrigrohane, &o., • 

Cork, 

2nd April, 1900, . 

624 

2 20 

7 12 

I 

250 13 

6 

118 14 

9 

47 

Caahen, 

Kerry, 

0th Oct., 1890, 

4,784 

2 19 

2 2 

0 

683 14 

4 

109 11 

8 


Codiagh River, 

Tipperary, 

30th May, 1872, . 

1,657 

1 4 

4 3 

7 

398 6 





Connell, . . . 

Kildare, . 

19th Jan., 1870, . 

747 

2 0 

3 6 

6 



^ 



Curraglitown, . 

Meath 

^ot yet gone to award 

— 


— 







— 

Currygrane, . 

Longford, 

9th Oct., 1882, 

114 

3 37 

5 9 

4 

27 14 

1 

7 9 

0 

33 

Derrinlough, , 

King’s, . 

8th Oct., 1874, . 

622 

0 30 

3 6 

6 

143 16 

4 

{ ^ 


“ 

Doohyle, 

Limerick, . 

9th Oct.. 1871, . 

409 

2 32 

6 2 

7 

145 9 

2 



a 

Douglas River, 

Carlow, . . 

31st Mar., 1876, . 

3,088 

2 0 

4 7 

3 

922 18 

0 

[ 



Dunderry, 

Meath, 

8th Oct., 1907, . 

1,657 

1 34 

6 1 

8 



204 6 

9 

62 

Elphin, 

Farney Bridge, 

Roscommon, 

26th Mar., 1872, . 

3,396 

3 12 

4 11 

2 

1,036 1 





Tipperary, 

3ist Mar., 1908, . 

540 

2 20 

1 6 

10 

47 11 

0 

23 11 

0 

36 1 

Follistown, . . . 

Meath, 

9th Oct., 1888, . 

201 

3 32 

6 2 

1 

59 9 

8 

f 



Do., 

Do., 

9th Oct., 1891, . 

- 


_ 


- 




a 

Fenkford River 

King’s, 

27th Mar., 1876, . 

1,204 

2 0 

6 6 

3 

414 16 

0 

{ - 



Do 

Do., 

4th April, 1884, . 

- 


— 


- 




d 

Qarristown and Delvin, . 

Meath and Dublin, 

3rd April, 1882, . 

1,034 

I 25 

4 11 

4 

461 3 

0 

1 ^ 


0 

Glasheen, . 

Cork, 

4th April, 1889. . 

133 

1 0 

10 9 

4 

111 16 

3 

{ ^ 


a 1 

Greanagh, 

Limerick, . 

4th April, 1890, . 

2,250 

3 24 

5 9 

4 

544 9 

0 

126 0 

4 

27 

Gully, .... 

Queen’s. . 

4th Oct., 1873, . 

1,064 

0 10 

4 4 

11 

242 13 

g 

f ^ 


a 

Gully, Upper, 

Queen’s, . 

14th Mar., 1876, . 

608 

1 18 

4 13 

7 

129 12 

2 

22 18 

8 

14 

Hogan's pass. 

Tipperary, . 

9th Oct., 1886, 

.855 

1 29 

6 13 

0 

288 13 

10 

61 13 

2 

20 

Inny, Upper, . . 

Meath, Westmeath, 
Longford, & Cavan, 

'l-4th April, 188J1, . 
J 

11,675 

2 7 

7 8 

3 

2,780 2 

4 

1,330 7 

6 

29 

Island Lakes, and Glore > 
River J 

M.yo, , . . 

2nd April, 1876, . 

1,467 

0 32 

5 16 

6 

443 5 

6 

31 16 

1 

13 


Carried forward. 


66,280 

2 7 

- 

16,330 10 

6 

2,668 17 

3 



a These chaises Lave expired. 
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1911-1912.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

26 & 27 Vic., 0 . 88, &c. 

ccordance wit.li the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1912. 


1 










Total Amount 
Advanced, 
including interest 
to date of 
Award, 

Total Advances 
charged to 
Counties for 
Public Works. 

Amount 

Charged on Lands, 


Frlnidpal 

Outstanding 

3Ist March, 
1912. 


at 

Slst March, 
1912. 

District.. 



Drainage Board. 






f e. 

d. 

£ 8. d. 

£ s. 

d. 


£ a. 

d. 

£ a. d. 


11,141 10 

2 

- 

11,141 16 

2 

a 

- 


- 

Athboy River. 

1- 1,268 3 

10 

- 

1,268 3 

10 

» 

- 


- 

BelUnacourty. 

3,660 8 

0 

89 10 0 

3,670 18 

0 


667 16 

2 

- 

Ballyadams. 

\ 1,491 8 

0 

t66 0 0 

1,357 18 

0 


111 8 

3 

25 16 4 

Ballycolliton. 

6,976 9 

1 

— 

5,975 9 

1 

a 

_ 


_ 

BallvnacarriK. 




13,741 6 

0 


6,665 16 

6 

2,078 4 11 

Ballyteigue and Kilmore. 

8-,211 1 

2 

360 16 2 

7,860 6 

0 

a 

- 


- 

Baltraoey, 

\ 8,186 17 

) *2,350 0 

9 

t609 12 7 

7,677 5 

2 


66 0 


71 7 6 

^Barnakyle. 

0 

— 

2,360 0 

0 


420 10 

4 

28 13 9 

j- 3,107 2 

4 

- 

3,107 2 

4 


- 


- 

Boolinarrig. 

4,323 12 

0 

_ 

4,323 12 

0 

a 

_ 


_ 


8,721 8 

3 

106 2 6 

8,615 6 

9 


2,184 16 

4 

108 6 3 

Bride River. 

1,763 8 

0 

60 0 0 

1,713 8 

0 


306 4 

6 

- 

Bunkey. 

11,745 19 

6 

200 0 0 

11,645 19 

6 


1,179 14 

4 

_ 


J4,749 10 

9 


4,749 10 

9 


3,651 19 

0 

10 4 0 



0 

— 

10,054 16 

0 


2,166 17 

3 

6 9 0 


6,938 11 

6 

— 

6,938 11 

6 

a 

— 


— 

Clodiagh River. 



— 

2,482 13 

0 

a 

— 


— 


628 15 

0 

— 

628 16 

0 


180 8 

2 

— 

Curry grane. 




- 



-- 


— 

Curraghtown 

> 2,106 12 

9 

40 0 0 

2,065 12 

9 

» 

42 10 

0 

47 17 8 

Derrinlough. 

2,513 6 

0 

- 

2,513 6 

0 

a 

912 0 

7 

1,162 2 10 

Doohyle. 

^ 13,663 6 

8 

190 0 0 

13,473 6 

8 

a 

- 


- 

Bouglae River. 

8,596 12 

10 

178 18 9 

8,417 14 

1 


6,957 3 

4 

3 3 4 



0 

468 0 0 

15,482 17 

0 





Elphin. 


7 

— 

724 11 

7 


591 0 

3 

0 8 0 

Farney Bridge. 

> 1,031 12 

0 

- 

1,031 12 

0 

: a 

- 


- 

FoUistown. 

403 13 

0 

46 0 0 

358 13 

0 

o 

- 


- 

Do. 

> 6,746 8 

4 

80 0 0 

6,666 8 

4 

et 

- 


- 

Frankford River. 

876 17 

4 


875 17 

4 

a 

- 


- 

Do. 

V 4,948 15 

■ 0 

225 0 0 

4,723 15 

0 


- 


- 

Garristown and Delvin. 

> 1,394 19 

0 

- 

1,394 19 

0 

“ 

72 16 

3 

96 8 4 

Glaeheen. 

13,391 7 

0 

/ 513 0 0 

I tS75 12 6 

j- 12,302 14 

6 


2.539 0 

4 

19S 16 4 

Greanagh. 

> 4.617 11 

6 

- 

4,517 11 

6 


- 


- 

Gully. 

2,447 15 

2 

70 0 0 

2,377 15 

2 


282 16 

3 

31 14 7 

Gully, Upper. 

6,356 12 

0 • 

r 214 4 0 

I f300 0 0 

j- 4,842 8 

0 


1,021 6 

8 

111 16 10 

Hogan’s Paee. 

92,496 6 

6 • 

r 2.192 13 6 
1 t3,760 0 0 

j- 86,553 12 

0 


25,709 17 

4 

1,789 7 11 

Inny, Upper. 

8,704 13 

7 - 

J 215 0 0 

tl60 0 0 

8,339 13 

7 


352 16 

8 

81 8 4 

^Island Lakes and Olore 

/ 294,466 1 
^ *2,360 0 

7 

0 1 

|- 10,736 19 0 

285,666 2 7 


65,962 17 

2 

6,861 6 11 



* Issued ou' 
t In additic 
the county and 


t of the Church Fund. 

on to this amount there was ej 

paid over to Orainaga Board- 


of £525 


t Hefunded by Drainage Board, being portic 
5d., being the moiety of cost of county road bridges, such sui 


of advances not expended, 
having been received from 
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(H 7.)— Arterial Drainaqe.— 

These Works are executed by District Boards In 
Schedule.— Abstract of Final Awards, and Receipts- 


KiUard, 
Kilmaetulla, . 
Laraoor, 

Leix Biver, 


Lough Erne, 


Do. (Navigation), 
Lough Oughter, 
Milford, 

Morning Star, Upper, 
Mulkeai Biver, 


Nanny Biver, 


Do., Upper, . 
Owenroe, 

Pallae Biver, . 
Parsonatown, 
Quinagh, 

Batbangan Biver, . 
Bathdowney, . 
Silver Biver, . 
Sixinilebridge, 


Btoneyford Biver, 


Swilly Burn, . 
Torrent Biver, 


Brought forward, . 


Kildare and Carlow, 
Cavan, Donegal, For- \| 
roanagh, & Monaghan, ( 


Cavan, 

Cork, 

Limerick, , 
Limerick, . 


Do., 


Do., 


Tipperary, 

Tipperary and King’s, 
Carlow, 

Kildare, . 

Queen’s, . 

King’s & Westmeath, 
Clare, 


9th Oct., 1894, 
26th July, 1870, 
3rd April, 1880, 
9th Oct., 1886, 


4th April, 1878, , 
8th Oct., 1887, . 

4th AprU, 1888, . 
20th Sept., 1877, . 


4th AprU, 1888, 


KEdare, 


Galway & Boscommon, 


Do., 

Do., 

Cavan, 


Limerick, , 


4th April, 1888, 
4th April, 1888, 
8th Oct., 1907, 
26th Sept., 1874, 
19th Jan., 1870, 
4th April, 1883, 
9th Oct., 1868, 
8th Oct., 1870, 
4th April, 1871, 


9th Oct., 1884, 


22nd Oct., 1896. 


23rd Mar., 
9th Oct., 1! 


3rd April, ] 
3rd April, 1 


1890, 
I, 1905, 


Total for all the districts, 


Area of 
Flooded or 
iDjured Lands, 


which have 
been Drained 
' Improved. 


Statute Measure. 


201 1 0 
1,681 1 18 
879 1 22 
1,684 3 20 


3,077 1 30 
1,016 0 10 
830 2 36 
3,260 2 24 


2,695 0 4 
3,364 0 0 


Proprietors, 
01 the 
Diain^e, 
including 
Interest, £c 


Annual Letting 

of these l^nds, 
caused by 
Drainage. 


6 1 11 
8 14 9 
8 12 9 


3 13 6 
8 12 6 
6 6 1 
8 12 8 
7 13 2 


16,330 10 6 


153 15 3 
682 12 2 
204 12 10 


16,600 1 14 


8 18 3 I 


.1,229 

.1,550 


7 6 0 
6 2 1 


16 10 
12 2-1 


i 16 2 
> 5 8 


payable 

hall-yearly, 

) repay Cost, 
with interest, 


26 10 
260 14 
72 17 


4 6! 434 13 4 


40 8 11 

60 9 8 
126 12 6 


a These charges have expired. 
Offict of Pofiltc Works, Dublin. 2i)(h Juns, 1912. 


6 Payable by proprietors. 


c. Payable by occupiei 
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26 & 27 Vic., 0 . 88, &o. 


accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1912. 













' 

Total Amount 

Total Adyancee 





















includlng^lntOTest 

Public WorlB, 

charged o 

n Lands. 






Dlatricte. 










1912. 





Drainage Board. 









8. 

d. 

£ 8. 

d. 

£ 

8. 

d. 


£ .. 

d. 

£ 8. 

d. 


r 294,466 1 

i *2,350 0 

7 

0 

10,736 19 

0 

286,666 

2 

7 


55,962 17 

2 

6,851 6 

11 


1 3,657 4 

6 

260 0 

0 

8,397 

4 

6 

u 

96 14 

11 

138 3 

8 

Kildare. 

1,852 6 

8 

_ 


1,862 

6 

8 


723 9 

4 

64 18 

2 


10,980 7 

8 



10,980 

7 

8 


20 12 

4 

24 16 

3 


6,217 12 


35 16 

4 

6,181 

27,714 

17 

6 


1,472 12 

3 




27,916 2 

0 

202 0 

0 

2 

0 


2,629 19 

5 

— 


Lerr River. 

181,557 16 

0 

- 


181,557 

16 

0 


72,892 3 

10 

214 18 

10 

Lough Erne. 

117,197 14 

0 

17,197 14 

0 

— 



n 

_ 


_ 













18 19 

2 








6 



6 

423 2 

6 


7,425 0 

0 

250 0 

0 

7,176 

0 

0 


1,463 13 

9 

21 6 

8 


30,779 0 

0 

864 1 

0 

29,914 

19 

0 


3,955 1 

10 

7 12 

1 

Mulkear River. 

8,663 5 


/ 544 0 

1 t70 19 

0 

7 

8,048 

6 

0 


2,668 9 

6 

- 


Nanny River. 

1,043 12 

0 

_ 


1,043 

12 

0 


469 2 

6 

_ 



11,468 12 

6 

346 16 

6 

11,121 

16 

0 


4,467 S 

8 




2,914 9 

6 

— 


2,914 


5 


2,666 3 

9 

49 2 

8 


11,699 17 

1 

150 0 

0 

11,649 

17 

1 


L576 19 

7 

289 17 

7 


2,700 18 

3 

f200 0 

0 

2,600 

18 

8 

a 






77,607 6 

9 

1,185 0 

0 

76,422 


9 


26,298 18 

10 

5,723 6 

10 

Rathangan River. 

2,648 6 

3 

— 


2,648 


3 

a 

— 


— 


Rathdowney. 



— 





a 

— 


— 



20,328 13 

11 

424 1 

8 

19,904 

12 

3 


— 


— 


Sismilebridge. 

32,230 0 

0 

/ 1,645 11 

1 tsoo 0 

10 

0 

29,984 


2 


4,848 16 

11 

394 18 

11 

Stoneyford River. 

j-§139,792 9 

5 

1,939 6 

6 

137,863 


11 


66,640 1 

3 

2,134 12 

4 

Suck River. 

*3,786 1 

0 

_ 


3,786 


0 

a 

_ 




Do. 

13,000 0 

0 

13,000 0 

0 





8,477 14 

8 




2,082 5 

6 

143 0 

0 

1,939 


6 


3 4 

4 

3 10 

4 

Swanliabar. 

9,230 13 

5 

r 637 18 

\ fl4 0 

9 

8 

j- 8,678 

14 

0 


1,711 2 

1 

-- 


Swilly Burn. 

5,332 1 

6 

187 10 

0 

6,144 

11 

6 

• 

- 


- 


Torrent River. 

> 6,110 13 

8 

- 


6,110 

13 

8 


~ 


- 


Tory Hill 

y 2,033 16 

0 

70 0 

0 

1,963 

16 

0 


48 4 

2 

9 12 

2 

Tramore. 

1,861 0 

6 

_ 


1,861 


6 


1,326 17 

8 

_ 


Triogue. 

6,845 17 

9 

196 19 

0 

6,648 

18 

9 


3,089 1 

8 

6 13 

3 

Ward River. 

973,674 5 

6 












•6,136 1 

0 












979,810 6 

5 

50,901 13 

10 

928,494 

12 

7 


266,890 4 

10 

16,366 14 

3 



* Issued out of the Church Fund. 

t Refunded h; Drainage Board, being portion of advancea not expended. 
i In addition an expenditure of £15,000 vaa met out of free grant. 

I In addition an expenditure of £50,000 was met out of free grant. 


J. L. CoLl.tNS, AocounCani. 
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APPENDIX I. 


Statement showing the Purposes for which Advances of Public Money are made by the Commissioners 
of Public Works in Ireland, with the Bates of Interest and Periods of Eepayments, 


Purpose of Loan. 


Rate of Interest ' 

Authorising Acts i per cent, on 3ist I Maximum 

March, 1S12. 


Period of Repayment. 


Local Loans Fund. 


ired on Local Rates, 


. County roads, bridges, and 
court-houses. 


. Court-houses erected by the 
Board. 


3. Bridges between counties, 


. Public works generally, in- 
cluding commercial har- 
bours, docks, canals, and 
bridges other than county 
bridges. 

. Fishery piers and harbours, 
construction of. 

. Loans to Trustees of Dis- 
tricts carried out under 
the Act 5 & 6 Viet., o. 

. Repairs of fishery piers, 


. Maintenance of ' navigation 
works. 

. Emigration, . ... 

. Public Buildings — 

(a) Public Libraries, 


(b) Reformatories, 


(e) Industrial Schools, 

. *Dispensary houses, erection 
of, 

. *Lunatic asylums buildings, 
erection of, &c. 


1 & 2 Wm. 4, 0 . 33, s. 
28, amended by 32 & 
33 Viet., 0 . 74, s. 1. 

6 & 7 Wm. 4, e. 116, s. 
70. 

1 & 2 Wm. 4, 0 . 83, 
amended by 4 & 5 
Wm. 4, 0 . 61, 2 & 3 
Viet. . 0 . 60, and 30 & 
31 Viet., c. 50. 

1 & 2 Wm. 4, 0 . 33, 
with local or special 
Acts. 


9 Viet., c. 3, and 29 & 
30 Viet., 0. 46. 


43 & 44 Viet., c. 14, i 


16 & 17 Viet., 
sec. 11. 


19 & 20 Viet., c. 62, 
45 & 46 Vibt., o. 47, 


40 & 41 Viet.,' 
c. 54. 


j8 Edward 7, c. 67, 


Sanitary improvements, . . 
Water supply, sewerage, 
&c. 


*Workhouse Buildings, 

Small Dwellings Acquisition, 

Agriculture and Technical 
Instruction. 

Housing of the Working^ 
Classes. ' 


42 & 48 Viet., c. 25, 

1 & 2 George 4, o. 33, 
8 & 9 Viet., 0 . 107, 
18 & 19 Viet., c. 109 
40 & 41 Viet., c. 27 
56 & 57 Viet., c. 65 
and 61 & 62 Viet., c 
54. 

Public Health Acts, 

37 & 38 Viet., 0. 9, £ 
43, 41 & 42 Viet., c 
52, and 59 & 60 Viet, 
c. 54, s. 29. 

6l & 62 Viet., 0 . 37, s. 61, 

|62 & 63 Viet., c. 44, . 
|62&63Vict.,c. 50, . 

[53 & 54 Viet., c. 70, and 
8 Edward VII., c. 61. 


30 years, 3^ 
50 „ 


Not exceed- 
ing j 

■30 years, 

60 „ ^ 


60 years. 

1 year from completion of works. 
30 years. 

25 years. 

25 years. 

12 years. 

1 year from completion of works. 

Ditto. 

20 years. , 

30 years. 

25 years. 

35 years. 

50 years. 

50 years. 


50 years. 

50 years. 
30 years. 
40 years. 
80 years. 


• In these cases the periods allowed vary from 15 to 60 years, according to the object of the loan. 
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Purpose of Loan 

1 Autborising Acts. 




on Slst Match, 1912. 

of Repayment. 


Local Loans Fund. 


Loans not secur&d on Local Rates. 


1. Arterial drainage works, 

( 26 & 27 Viet., c. 88, 

4 during progress 

35 years. Compound 


I die 2y Viet., o. 52, 

of works, subse- 

sum (Principal, with 


37 & 38 Viet., c. 32, 
43 & 44 Viet., c. 27. 

quently 3J. 

interest during pro- 
gress of works) re- 
payable by annuity 
of ^6 lOs. per cent, 
for 22 years, or £5 
per cent, for 35 

2. Maintenance of drainage 


4 


works. 

1 iiy & b(J Vict., c. 49, 


usually exceeding 

3. Eailways and Tramways, 



25 years. 

Harbours, Docks, Canals, 
&c. 

!l&2Wm. IV., c. 33, & 
Tramways Act, 1883. 



3a. Loans under the Harbours 



and Passing Tolls Act, 
1861. 




With collateral security 

1 


30 ,. 

of property. 

1/ 

1 

50 ,, 

Without collateral , 



30 ,, 

security. \ 



50 

4. Reclamation of waste lands ! 

1 1 & 2 Wm. IV., e. 33, 

5 


{see also Land Law Act, 
1881). 



pletion of works. 

5. Loans to Pier Authorities 

Shannon Act, 1885, 



created by Shannon Act, 
1885. ! 




6. Glebe houses, erection of, : 

33 & 34 Vict.,-c. 112, 



and purchase of land, &c. 

34 & 35 Viet., c. 100, 


35 years. 

i 

and Expiring Laws 
Continuance Acts. 

j 


7. Land improvement prelimi- [ 

10 Viet., c. 32, s. 16, . 

_ 



nary expenses. 




9. Land improvement : — 




Loans to landlords — 




(a) For sub-soiling, trenching, I 

10 Vict., 0. 32, 

(about) 3J 

22 years. 

irrigation, embanking, i 

fencing, and reclamation 1 




of waste lands. i 




(b) For farm buildings, houses i 

10 Vict., c. 32, 

(about) 3J 

22 ,, 

and offices, scutch mills, ! 
labourers’ dwellings, and' 
planting. 

29 & 80 Vict., c. 40, . 

H 

35 

(c) For labourers’ cottages 

10 Vict., c. 32, s. 7, and 

(about) 3J 

22 .. 

erected by order of Land 



Commission. 

s. 19. 



y. National school teachers’ 

38 & 39 Vict., c. 82, 


35 „ 

residences, erection of i 



10. *Dispensary houses, erection 

42 & 43 Vict., c. 25, . 

H 

35 .. 

of. 



11. Non-vested schools and 

47 & 48 Vict., c. 22, . 

34 

35 „ 

training colleges, erection 
of. ■ 




12. Land Law Act, 1881, . 

44 & 45 Vict., c. 49, s. 

(about) 34 

22 ,, 

(a) Loans to tenants for im- 

31. 


provement of their hold- ' 




ings ■ 

(b) Loans to Companies for re- 




clamation of waste lands, 
&c. 




13a. Housing of the working 

53 & 54 Vict., c. 70. . 



classes. 




To Companies and pri- 


( 34 

30 

vate persons, limit- 
ing their profits. 

[ - 

) 8f 

40 ,, 

To Companies and pri- 

) 


30 

vate persons not so 
limiting their profits. 

[ ~ .| 

J 

i ^ 1 

40 

liOans to Congested Districts 

1 & 2 Wm. IV. & 54 & 

34 

30 

Board, 

55 Vic., c. 48, s. 40, 
ss. 16. I 




IRISH Church Fund. 


For erection of fishery piers and 1 

46 & 47 Vict., c. 26. .1 

34 1 

25 years 

harbours. 1 

1 




* In cases where not seenred 

on cates- 
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][ ' APPENDIX 


r . Tramways and Public Companies (Ireland) 




1 Order in 

Council. 

' Area charged, 


j 


I^ttotol^hareein 



County. 

2. 

1 

Date. 
1 3. 

Guaran- 

teed 

gplUl^ 

; Designation. 

! 5. 

’ 6. 

;authorise( 
guarantee 
1 capital 
1 charged 
i thereon. 

1 Guatan 
teed. 

1 Capital 
' paid up 

8. 

Annual 
Contribu- 
tion for 
which 
Treasury is 
liable 
on No. 8. 

I sury contribution. 

l-Act, 1808, Sec. 68, Cl 4' 
See note § at end of 
Statement. 


DubUn, • 

28rd July, 
1887. 

! 40,000 

■ (5^) 

1 Parte of Baroniea of 
1 Hathdown, Upper- 
1 crosa, and Newcastle 

61,417 

• 

■ 


344 

; June and Dec., 

». d. 1 

0 u 1 

9. Dublin & Blesaing- 
ISi mileB, 

Wioklnw, 



of Lower Talbots 

14,820 


40.000 

800 - 

344 

i 

0 51 










1911. 


10, BalUniwcarUir and 
Tlitiiileagiie : and 

Tlmoleague and 

Courtmacstiarcy. 
(Amalgumatad In 1891). 
0 miles. 

Cork, 

1st Feb., 
1888. 

sethlilare] 

1889. 

36,000 

(5^) 

Barony oi lhane am) 
Barryroe, and part 
of E. D. K. Carbary. 

44,526 

FuU 

amount. 

35,000 

700 

Deo., 1910, and 
June, 1911. 

0 81 i 

11. Loughteaand Atty- 

1 0 milea. 

Galway, 

27th July, 
1889. 

51,448 

(6%) 

Parts of Baroniea of 
Leitrim, Dunkeliin, 
Athenry, KUconnell. 
Loughrea, l.ongtord, 
and Tiaquin. 

62,002 

amount. 

54,445 


715 

April and Oct., 
19U. 

0 3 

2. Tralee and Dingle , 
' S7i miles. 

Kerry, 

21at Doc., 
1830. 

120,000 

(ifo 

Baroniea of Coika- 

Clanmanrice, . 
Trughenackmy, 

TraJee Urban Sani- 
tary DieMct. 

- 

tA 

"Mr 

"Mr 

Titr 

120,000 

IlabUity 

redeemed 

1898). 



13. Balliniobc and 

Clare monia. 

12 milea. 

Mayo, 

10th May, 
1890. 

71,681 

(S^) 

Barony of Kilmaine, 
and part of Carra. 

66,080 

Full 

amount. 

71,040 

1,438 

April and Oct., 
,1911. 

.. 

U. South Clare, , 
2S miles. 

Clare,. 

19th May, 
1890. 

120,000 

(4^) 

County at large, 
Batoay of Ibclean, . 
Moyarta, 

Part of Cionderlaw, . 

821,732 

20,186 

32,668 

11,540 

fw 

rlu 

iV)i 

120,000 

.... 

3,307 

April and Oct,, 
1911. 

0 ii I 

0 in 

® [ addlUoB, 

0 5jJ 

15. Tunm aud aare- 
17 miles, 

Galway and 
Mayo. 

20th Nov., 
1890. 

98,000 

(4%) 

Coimty of Mayo, ex- 
cept Ardnaree Soutll 
Urban District. 

3«1,64S 

Full 

amount. 

98,000 

1,960 

(a) NU. 

Nil. 

(01 The Q.S 

<2 W, Railway 

Company (working company) fully indemnify the 

guarante 

lug area ft 

m all los 

or liability. 

(Amalgaroatlon Act 

1900.) 


I 
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Tramways and Public Companies (Ireland) 


i 


i; 


1 


Order in 

Council. 

Area charged. 


Proportloi 



Net total charge in 
respect ol Dividend 

credit for the Trea- 
sury contribution. 

10. 


] 

i 

County, 

2. 

Date. 

Guaran- 

teed 

Capital 

authorised 

i- 

Designation. 

5. 

tlon. 

6, 

authorlfoil 

guaranteed 

capital 

charged 

Owreon. 

Guaran- 

teed 

palSup. 

Treasury is 
liable 
on No. 8. 

10 Without giving 

■Act, 1898, Sec, 68,01,4. 
n. 




£ 


£ 


£ 

8 

£ 

e. d. ' 

j 16. Donougiimorc Ex- 
St miles. 

Cock, 

6th Aug., 
1891. 

30.000 

(4%) 

Parts of East Mus- 
kecry, Barretts, and 
Duliallow. 

Part of East Mus- 
kerry and Barretts. . 

1 18,860 
[42,084 

tV 

■) 30,000 
1 


961 

Dec., 1910, and 
June, 1911. 

0 83 
0 2i 

j 17. We8tDonegal(Killy- 

Donegal, . 

24th Oct., 
1800. 

1,000 

(5i) 

Barony of Banagh, 


FuU 

1,000 

20 


Nil. 










1 

1 IS. Hcadfordaud Ren- 
lei miles. 


17th Feb., 
1891. 

60.000 

(4fe 

Fart of Magunlby. 

Part of Glanorought and 
Dunkerroo, South. 
Fart of Olanerough and 
Dunkerron. South. 

3,937 
• 26,847 
) 6,788 

rh 

•AV 

60,000 

1,200 

•1,200 

April and Oct., 
1011. 

0 a 

1 0} 
0 llj 

19. West Kerry (Kil- 
orgliu and Valen- 

Kerry, 

17th^Feb„ 



24,648 

2,319 

u 

70,000 


April and Oct., 


26i miles, 











20 CoUooneyandBtilo- 
ford, 

2»t miles. 

Sligo, 

25th Nov., 
1892 

80,000 

(4^4) 

Baronies of Carbury, 
Coolaylra Curran, 
Leyny, Tireragh. and 
TirerlU, Co. Sligo. 

Part of Barony ot 
Tireragh now in Co. 
Mayo. 

192,670 
, 0,133 

] Full 
amount. 

) 

80,000 

1,600 

April and Oct., 
1911, 

Hi!. 1 

21. Claremorris Swln- 
17*t lulles. 

Mayo, 


40,000 

(4f.) 

Barony of Gallen and 
parts ot Baronies of 
Costello and Clan- 
morris. 

67,768 

Full 

amount. 

40,000 


21 

April and Oct. 

0 01 1 

22. Stranorlar to Qlen- 
ties (Finn Valley), 
ralln, 

Donegal, 

• 

15th Sept., 
1891. 

1,000 

(6%) 

BoyUgh and Raphoe 

- 

FuU^ 

1.000 

(Cancelled.) 

- 

Nil. 

1 


: 10 cbss« uaot tbe (lOTostaaiac area does not make geod Che deficit on working expeueea. 
t From sut October, 1W7, tbe working company Inlly indemnify the guaranteeing area from aU loaa or UnbiUty. 

I By the local Qorernment (Ireland) Act, 188S, Sec. 6S, CL 4.— When the amonnt reauired to meet any RaUway or Hai 
ren b<*ce the passing of the Act, or to meet two or more snch charges when added together, exceeds a som equal to ed. 
ncemed, a aura equal to one-half of anch excess is repayable out of the Local Taxation (Ireland) Account. 


nake. good the deficit o: 


cable valne of the ( 
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CT, 1883, 46 & 47 Vic., cap. 43. 



* For detsils see Board’s Annual Report, 1906-07. t Compoiiuded expenditure, so as to produce (juaranteed surplus ofliSOO per auDma. 


Office of Public Wobzs, Dublw. 
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up by tlie sum of £5,212 9e. proceeds of the issue of £6.000 Baronial Stock, which has bee 
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■RAILWAYS (IRELAND) ACT, 1896, 59 & 60 VIC., C. U.— continued. 
APPENDIX K..~continued. 

(b) Sligo and Belmullet Steamer Service (opened June 1st, 1899). 


Year. 

Receipts. 

' Expenditure. 

Balances. 

Credit. 

Debit 


£ 

£ 


£ 

1897-8, .... 

Nil 

1,409 

— 

1,409 

1898-9 

Nil 

859 

- 

859 

1899-1900, 

656 

13,237 

- 

12,581 

1900-1 

1,212 

4,723 

-- 

3,511 

1901-2 

1,370 

4,803 

- 

3,433 

1902-3, .... 

1,483 

4,494 

- 

3,011 

1903-^ 

1,716 

4,481 


2,765 

1904-5, .... 

1,596 

4,474 


2,878 

1905-6 

1,497 

4,469 

- 

2,972 

1906-7, 

1,428 

3,606 

- 

2,178 

1907-8 

1,610 

3,404 

- 

1,794 

1908-9, . . . • . 

1,692 

3,431 

- 

1,739 

1909-10, .... 

1,560 

3,377 

- 

1,817 

1910-11 

1,925 

3,513 

- 

1 588 

1911-12 

2,184 

3,594 

- 

1,410 


J. L. COLLINS, Accountant. 


Office of Public Works, Dublin. 
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West and South Clare Railways, . 

Westport Harbour, 

Workhouse Buildings, 
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1912. 
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King’s Regulations and Orders for Tpm army. 

Ig, 0d. 

-Map reading and Field Sketohing. Manual. 

1012. I.J 

Ordnance Services. Army. Regulations. Part 

„ I- 1912- 6d. 

Range Finder. Infantry Ho. 2. (Barr and 
Stroud.) 31.6 inches base. Handbook. 1912. 


Stations op Units of the Regular Forces. 
Mihtia, Special Reserve, and Territorial Force. 
Xo.SS, Oct. 1912, 2d. 

Telegraphy and Telephony. Instruction iji 
.iimendments, Sept. 1912. to Vols. I. and II. Id. 

Teeritorlai, Force : — 

Cadet List. A List of all Cadet Units which 
had received Oflh-.ial Recognition from the 
General Offteer Gommanding-in-Cliief the 
Forces in Ireland, Lt.-Governor and Com- 
manding the Troops Guernsey and Alderney 
District, and County Associations on 1st .Tulv. 
1912. Od, 

XuRSiNO Service. -Standing Ordei-s, 1012 
Id, 

ie'Ojhanry and . 'Mounted Rifle Thainino, 
Parts I. and II. 1012, (Id. 

Admiralty Publications: — 

Geodetic Positions, Latitudes 0° to 65=, Tables I 
for Determining; together with Methods of 
using tio-ordinates. lid. I 

Russo-.Tapanese War, 1904-5. Prize Court ■ 
Decisions. Vol. I, Russian Cases. ^a. ttd. ! 

Signal Manual. British. Authorised for use ; 
betweeir H.M. Ship.s and British Merehant 
Vessels, British Merchant Vessels and one 
another, and certain Signal Stations. Od. 

Tide Tables for Standard Porta in the United 
Kingdom and other parts of the World for 1918 ; 
also the Local and Greenwich Time of High 
Water on Pull and Change Days, with the Rise 
of the Tide at Springs and Neaps, for the 
principal Ports, &c.. of the World. la. 8d 

Soard of^Trade : — ' i 

Journal. Weekly.J 3d. 

Labour Gazette. Monthly. Id. 

Mercilant Shipping : — ■ 

Medical Guide. The Ship Captain’s. 2s. [ 

Xationai, Insurance Aot. loll. Part II. i 
Unemployment Insiuiance. Decisions given j 
by the Umpire. Vol. I. up to and including 
Aug. !5, 1912. With Inde-v. 8d. j 

Do. Vol. II.. being those published in " The < 
Boaril of Trade .lournal.^ ” for the foui- weeko, i 
Aug. 22 to Sept. 12, 1912- With Index. 3d. ‘ 
Survetors. lNsniu(iTTOX.=! TO. Lights and Sound 
•Signals. 2d. ' 

TRAjnVAYS AND lilOHT RAILWAYS ON PUBLIC ' 
Roads. Et.ectrtcat. Power- Regns. for regu- , 
lating the use of : &c- Id. 


Record Office Publications;— i 

I. Calendars. I 

Chancery Rolls. Various. Supplememavy ' 
Close Rolls. Welsh Rolls. Scutage Rolls. 
1277-1320. 15s. ' 

Charter Bolls. Vol. IV. 1-14 Edward III. 
1327-1341. 13s. 

Inquisition.? Post JIortem aud other 
analogous Documents. Vol. III. Edward I. 
Years 20-28. 13s.; 


Record Office Publications — con. 

State Papers, Couinial Series. Vol. XX. 

Ajufrica and West Indies. .lan.-Dec. 1. 

15«. 

State Papers relating to Ireland. Henry 
VIII., Edward VI., M-ary, and Eliza- 
lflOI-1603 ! with 
Addenda. 1365-166-1, and Calendar of (he 
Hanmer Papers. 15^. 

II. Lists ,vnd Indexes. 

X^XVIII, Liai of Early Chancery Pro- 
ceedings. Vol. V. 20ff. 

VI. SCOI'TISH, 

Great Seal of Scotland. Registkr of 
the. 1300—1424. New Edition. 16s. 


Looat Government Board : — 

Byelaws. Model. I. Cleansing of Footway;- 
and Pavements ; Rouioval of House Refuse ; 
Cleansing of Earthclosels, Privlew. .-Ishpils. and 
Cesspools. 

Do. VIII. Public- Bathing, 2d. 

Do. as to New Streets and Buildings. Cii-i'iilar, 
Aug. 29. 1912. to District Councils. id. 

Reports on Public Health and .Vli-n)i( .vi. 
SuBJEi'Ts. New .Series : — 

69- Enteku- Fever in B.arnst.vple. id 

Sanitary thuiTM-sTANCES and Adminis- 
tration OF : — 

70. Oakeng.ates (Shropshire) Uvbati District. 

•Id- 

71. West lI.\im.EPooi., 3d. 

.S^LALL Holdings and Allotments Act. 1908. 

Cimilar. Aug. 22. 1912. Small Holdings — 
Aecomits of County Councils. Id. 


Various ; — 

“Africa by Treaty. The .Map of, 3rd Edition. 


3 Vols. and ease of Maps. 60s. 

Ancient and Historic-ai. Monuments. m 
W.M.ES .AND MoNMOCTIISHIRE. ROYAI. COM- 
MISSION ON. Inventory of the Ancient Monu- 
ments in the Count y of Flint . 9«. 

Ancient .and Histouic-.al Monuments. &c, in 
Scotland. Royal Commission on. Fourth 
Report imd Inventory of Moimmont.s, &e. in 


Gallow.ay. Vol. I. County of Wigtown. 

6«. yd. 

BKE-KEEPI-VG. I.N'STRl'CTION IN. Fot tllC Use Of 
Irish Bee-Keepers. New iind Revised Edition. 

9d. 

Cor.oNi.u. Office ; - Flags, B.adgeb. and Aum" 
OF THE British Dominions beyond the Sk.an- 
Additioual Plate for Part II. — Arms of .lamnii-a. 
^ 'Id. 

Commerclai. Treaties betvteen Great Britain 
AND FoUEIC.y POWEIW. Volfl. I. to XXV. 

15s. each. 

Greenwich Obseralations, 1909. Appendix 
Invest igation of the Motion of Halley’s Coinei 
from 1759 to 1910 3s. 

Histouic-al Monuments, (England). Koy.m. 
C0.MMIS&1ON ON. County of Buckiucthani In- 
ventory. I5«. fid. 

Home Office ; — 

Dupuytben’s C0STK.ACTION as a Disease of 
Occuitation. with special reference to its 
occurrence among Minders of Lace Machines. 
Report of an Inquiry on. Ud. 

FUNCrNC! OF Machinkry, I^evention of 
.Kccidents, and Tempehatdbe in Cotton 
Spinncso Mills. Report on (’ouference.-; 
between Employers, Operatives, and In- 
spectors concerning. 3d. 

Minus, .Abandoned, List of Plans of. Dec. 31. 

urn. Is. fid. 

QCARRiEa (under the Quarries Act, 1.49-}) 'n th- 
United Kingdom and the Isle of Man. 1911. 
r.ist of. 5a. 

Shops 1012, wHh Regulations, Explana- 
toi-y Meinoramiuiit. and Cfmilar. (Bourd 
6d.) Id. 

Ophthalmia Xeonatoiu m in Scoiiand. Inei- 
ihmco of. 4d- 

PONIKS. MOI'NTAIN and MOORLAND BaKEDS OF- 
Report of the Coiumittue as to measures to be 
adui>led for the Improvement of. 1912. fid. 
SroKNEgs AND MoETAjjTY. Adjusted Rates of, 
and CTpectation of Sickness based thereon ; and 
Monetary Tables. 10», 

Sleeping Sickness Commission of the Royal 
Society. Reports of the- Xo. XII. 3». 9d. 
State Papbr8. British and Foreign. In 101 vols. 

10*. each. 
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